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California High-Speed Train Project 


RFPNo.: HSR 11-16 


1 Addendum No. 9 - Summary Update 

Addendum No. 9 is a full replacement for Draft Task Orders and related information. The Draft 
Task Orders and related information have been moved from Book 3 to Book 4. Addendum No. 
9 supersedes the initial release and all previous revisions. 


Table 1: List of CP-01 Third Party Entity Agreement Updates 


Entity 

Task Order(s) 

Related Information 

Chevron Environmental Management Company 



City of Fresno 



Comcast Cable Communications, LLC 



Fresno Metropolitan Flood Control District 



Fresno County 



Fresno Irrigation District 


K 

Kinder Morgan Energy Partners, L.P. 



Level 3 Communications, LLC 



Madera County 


□ 

Madera Irrigation District 



tw telecom of California 1. p. 



Unknown Entity 
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California High-Speed Train Project 


RFPNo.: HSR 11-16 


2 Construction Package No. 1 Utility Conflict Summary 
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Construction Package No. 1 
Utility Conflict Summary 
AT&T 


Aerial Cable 


Fiber/Aerial Cable/Buried Cable 


Fiber/Buried Cable 


Buried Cable 


Buried Cable 


Buried Cable 


Buried Cable 


Buried Cable 


Buried Cable 


Buried Cable 


Buried Cable 


Fiber/Aerial Cable/Buried Cable 


F.O. Telecom 


F.O. Telecom 


F.O. Telecom 


F.O. Telecom 


Size Owner 


AT&T 




Station Number 



F.O. Telecom 


F.O. Telecom 


OFI Telecom 


OFI Telecom 


Aerial Cable 


Fiber/Aerial Cable/Buried Cable 


Buried Cable 


Fiber/Buried Cable 


Buried Cable 


Buried Cable 


Aerial Cable/Buried Cable 


Buried Cable 


Fiber/Buried Cable/Underground 
Cable 


Aerial Cable 


Aerial Cable/Buried Cable 


Fiber 


Fiber/Aerial Cable/Buried Cable 


Aerial Cable 


Aerial Cable 


UT-C4013 


UT-C4013 


SI 0630+00 to SI0631+00 


SI 0630+00 to SI 0645+00, 
0270+00 to 0286+00 


SI 0645+00 to SI 0660+00, 
OS285+00tO 0301+00 


SI 0660+00 to SI 0675+00, 
OS300+00 to OS316+00 


SI 0675+00 to SI 0690+00, 
OS316+00 to OS331+00 


SI 0675+00 to SI 0690+00, 
GS316+00 to GS331+00 


Cross Street 


Between Ave 15 3/4 and 15 1/2 


Ave 15 1/2 


Ave 15 


Ave 13 


Ave 12 


Ave 11 


Ave 10 


Ave 9 1/2 


Ave 9 1/2 


Between Ave 9 and Ave 8 


Ave 7 


Between SJ River and Ashlan Ave 


Shaw Ave and Golden State Blvd 


Shaw Ave and Golden State Blvd 


Santa Ana Ave and Golden State 
Blvd 


Santa Ana Ave and Golden State 
Blvd 


Richert Ave and Golden State Blvd 1A 


Ashlan Ave and Golden State Blvd 1A 


G107+00 to G110+00 Flerndon Ave and Golden State Blvd 1A 


Flerndon Ave and Golden State Blvd 1A 


Cattern Ave (North of Flerndon Ave) 1A 



Between Clinton Ave and Olive Ave 1A 
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Construction Package No. 1 
Utility Conflict Summary 
AT&T 


Task Order No 

Sub Task No 

Legend 

Facility 

Size 

Owner 

Drawing No 

Station Number 

Cross Street 

CP 

1 

28 


Aerial Cable/Underground Cable 


AT&T 



Pine Ave 

1A 

1 

29 


Fiber/Underground Cable 


AT&T 



Olive Ave 

1A 

1 

30 


Aerial Cable 


AT&T 



Between Olive Ave and Belmont 
Ave 

1A 

1 

31 


Fiber/Buried Cable/Underground 
Cable 


AT&T 



Belmont Ave 

1A 

1 

32 


Underground Cable 


AT&T 



Divisadero 

1A 

1 

33 


Underground Cable 


AT&T 



Between Divisadero and El Dorado 

1A 

1 

34 


Fiber/Underground Cable 


AT&T 



El Dorado St 

1A 

1 

35 


Underground Cable 


AT&T 



El Dorado and Stanislaus St 

1A 

1 

36 


Underground Cable 


AT&T 



Stanislaus St 

IB 

1 

37 


Buried Cable 


AT&T 



Merced St 

IB 

1 

38 


Underground Cable 


AT&T 



Between Stanislaus and Ventura 

IB 

1 

39 


Underground Cable 


AT&T 



Fresno St 

IB 

1 

40 


Underground Cable 


AT&T 



Kern St 

IB 

1 

41 


Plan Check/Inspection Fees 


AT&T 















2 

1 


Aerial Cables 


AT&T 



Between California and Orange 

1C 

2 

2 


Aerial Cables 


AT&T 



Florence Ave 

1C 

2 

3 


Aerial Cables 


AT&T 



Between California and Church 

1C 

2 

4 


Aerial/Buried Cables 


AT&T 



Between Church and East 

1C 

2 

5 


Fiber 


AT&T 



East Ave 

1C 

2 

6 


Underground Cable 


AT&T 



Church Ave 

1C 

2 

7 


Aerial/Underground 


AT&T 



Between East and Jensen 

1C 

2 

8 


Underground Cable/Buried Cable 


AT&T 



Jensen Ave 

1C 

2 

9 


Aerial/Buried/Underground Cable 


AT&T 



Between Jensen and Orange Ave 

1C 

2 

10 


Aerial/Buried/Underground Cable 


AT&T 



Between Orange to Central 

1C 

2 

11 


Buried Cable 


AT&T 



Central 

1C 

2 

12 


Buried Cable 


AT&T 



North of Malaga 

1C 

2 

13 


Buried Cable 


AT&T 



Malaga 

1C 

2 

14 


Buried Cable 


AT&T 



American Ave 

1C 

2 

15 


Plan Check/Inspection Fees 


AT&T 
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Construction Package No. 1 
Utility Conflict Summary 
Chevron 


Task Order No 

Sub Task No 


Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

1 

Oil (Abandoned) 

Unknown 

Chevron 

UT-C4043 

5 

SI 0937+00 

H St and SR 180 

1A 

1 

2 

Oil (Abandoned) 

Unknown 

Chevron 

UT-C4044 

11 

SI 0940+00 to SI 0955+00 

H St and Divisadero St 

1A 

1 

3 

Oil (Abandoned) 

Unknown 

Chevron 

UT-C4054 

3 

SI 0970+00 to SI 0985+00 

G St. and Stanislaus St 

IB 

1 

4 

Oil (Abandoned) 

Unknown 

Chevron 

UT-C4055 

6 

SI 0985+00 to S11000+00 

G St. and Fresno St 

IB 

1 

4 

Oil (Abandoned) 

Unknown 

Chevron 

UT-C4056 

4 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

4 

Oil (Abandoned) 

Unknown 

Chevron 

UT-C4057 

12 

S11015+00 to S11030+00 

G St and Ventura St 

IB 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Sub Task No _ Facility _ 

1 Grade Separation 

1 Grade Separation 

1 Grade Separation 

2 Traffic Bridge 

3 Grade Separation 

Road Modification 

Road Modification 

Road Modification 
Road Modification 

Road Modification 
Road Modification 

Road Modification 

Road Modification 
Road Modification 

5 I Road Modification 

Grade Separation 
Connector 

7 I Grade Separation 

Local Road Modification 

Local Road Modification 
Local Road Modification 
Local Road Modification 

8 I Grade Separation 



Road Closure 


Road Closure 


Local Road Modification 


Grade Separation 


Local Road Modification 


Local Road Modification 


Local Road Modification 


Road Closure 


Local Road Modification 
Local Road Modification 


Size 

Owner 

Drawing No 


City of Fresno 

SV1885, SV1886, SV1887, 
SV1888, SV1889, SV1890, 
SV1891, SV 1892, SV1893, 
SV1894 


City of Fresno 

SV1885, SV1886, SV1887, 
SV1888, SV1889, SV1890, 
SV1891, SV 1892, SV1893, 
SV1894 


City of Fresno 

SV1885, SV1886, SV1887, 
SV1888, SV1889, SV1890, 
SV1891, SV 1892, SV1893, 
SV1894 


City of Fresno 

TT-D1002, ST-11001, ST-11002, ST- 
11003, CV-R1007GSB, CV- 
G1006GSB, UT-C4010, CV-G1002 


City of Fresno 

ST-I1004, ST-11005, ST-11006, ST- 
11007, TT-D1003 


City of Fresno 

TT-D1001 


City of Fresno 

TT-D1002 


City of Fresno 

TT-D1002 


City of Fresno 

TT-D1002 


City of Fresno 

TT-D1003 


City of Fresno 

TT-D1004 


City of Fresno 

TT-D1000 through TT-D1006 


City of Fresno 

TT-D1005 


City of Fresno 

TT-D1005 


City of Fresno 

TT-D1010, TT-D1011,TT-D1012, 
TT-D1013, CV-T1001-A3, CV- 
T1004-A3, CV-T1007-A3, CV- 
T1009-A3 


Caltrans 



City of Fresno 

TT-DIOIOand CV-T1001 


City of Fresno 

TT-D1011 and CV-T1001 


City of Fresno 

TT-D1011; CV-T1001 and CV- 
T1004 


City of Fresno 



City of Fresno 

1 TT-D1011 and CV-T1004 | 


City of Fresno 



City of Fresno 

TT-D1012; CV-T1004 and CV- 
T1007 


City of Fresno 

™ . Ill .. 


City of Fresno 

Miil llllllll IHilllM 


City of Fresno 

TT-D1013 and CV-T1009 


City of Fresno 

TT-D1013 and CV-T1009 


City of Fresno 

TT-D1013 and CV-T1009 


City of Fresno 

TT-D1013 to TT-D1014; CV-T1009 


City of Fresno 

TT-D1013 and CV-T1009 


City of Fresno 

TT-D1013 and CV-T1009 


City of Fresno 

TT-D1013 and CV-T1009 


City of Fresno 

CV-R1001-THN 


Legend 

between Ave 7 and Veterans Blvd 

between Ave 7 and Veterans Blvd 

between Ave 7 and Veterans Blvd 

Herndon Canal 

Proposed W. Shaw Ave. 

Carnegie Ave. 

Proposed W. Barstow Ave. 

Proposed N. Market St. 

Proposed N. State St. 

Proposed N. Cornelia Ave. 

Proposed W. Santa Ana Ave. 

N. Golden State Blvd. 

Proposed W. Richert Ave. 


GSB Realignment 

Mckinelv Ave Undercrossinq 

Mckinley Ave Connector 

W Mckinley Ave 

N Weber Ave 

N Carruth Ave 

W Pine Ave 

N West Ave 

W Olive Ave 

N Deino Ave 

N Harrison Ave 

N Safford Ave 

W Belmont Ave 

N Farris Ave 

H St 

N Thorne Ave 

N Thorne Ave 

N Wesley Ave 

N Thorne Ave 


Station Number 


S10630+00 
S10560+00 

S10589+00 

SI 0599+00 
SI 0607+00 

S10618+00 
SI 0648+00 


SI06540+00 through SI0720+00 


SI 0683+00 
SI 0693+00 


MCC 14+00 to MCC 16+50 
MCK 10+00 to MCK 35+00 
WEB 13+00 to WEB 25+00 


[WJiaiiEiiniRwtyAisMicniiii 


GSB 147+60 



_ OLI 27+00 _ 

_ BEL 27+00 _ 

_ BEL 30+00 _ 

BEL 4+87 to BEL 33+49 
FAR 10+00 to FAR 13+00 
HS 20+00 to 38+00 

_ HS 26+60 _ 

SI 0915+00 

WSL 10+00 to WSL 15+00 
THO 10+00 to THQ 13+00 



■dil 


1A 


1A 


1A 


1A 

Shaw Ave and Golden State Blvd 

1A 

Carnegie Ave and Golden State 

1A 

Blvd 

Barstow Ave and Golden State 

1A 

Blvd 

Market St and Golden State Blvd 

1A 

State St and Golden State Blvd 

1A 

Cornelia Ave and Golden State 

1A 

Blvd 

Santa Ana Ave and Golden State 

1A 

Blvd 

Golden State Blvd between 
Herndon SR 99 on ramp and 

1A 

Ashlan Ave 


Richert Ave and Golden State Blvd 

1A 

Swift Ave and Golden State Blvd 

1A 


1A 



Mckinley Ave and Golden State 

1A 

Blvd 

Mckinley Ave and Golden State 

1A 

Blvd 

Mckinley Ave and Golden State 

1A 

Blvd 

Olive Ave and Golden State Blvd 

1A 

N West Ave 

1A 

N West Ave 

1A 

Olive Ave and Golden State Blvd 

1A 

Olive Ave and Golden State Blvd 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

Belmont Ave and Weber Ave 

1A 

SR 180 

1A 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

4 

11 

Local Road Modification 


City of Fresno 

TT-D1014andCV-T5001 

G St 

SI 0945+00 

SR 180 

1A 

4 

11 

Local Road Modification 


City of Fresno 

TT-D1014and CV-T5001 

H St 

SI 0945+00 

SR 180 

1A 

4 

11 

Road Ciosure 


City of Fresno 

TT-D1014and CV-T5001 

N Roosevelt Ave 

SI 0945+00 

SR 180 

1A 

4 

11 

Road Ciosure 


City of Fresno 

TT-D1014and CV-T5001 

Divisadero St 

SI 0945+00 

SR 180 

1A 

4 

12 

Fresno Grade Separation 
(Trench) 


City of Fresno 

TT-D1014to TT-D1015 

U Wall 

SI 0885+00 to SI 0967+00 

Between W Olive Ave to 
Stanislaus St 

1A/1B 

4 

13 

Grade Separation 


City of Fresno 

TT-D1016 

Stanislaus St 

SI 0978+00 

Stanislaus St 

IB 

4 

14 

Grade Separation 


City of Fresno 

TT-D1016 

Tuolumne St 

SI 0982+00 

Tuolumne St 

IB 

4 

15 

Pedestrian Bridge 


City of Fresno 

CV-T1013B4, ST-K1042A3, ST- 
K1043B4, ST-K1044A3 

Stanislaus/Tuolumne 




4 

16 

Local Road Modification 


City of Fresno 

CV-T3011A3, CV-T1024A3, CV- 
T1024A3, CV-T1026A3, TT-D1016, 
CV-T1024, ST-K1004, ST-K1041A3 

Fresno St 

SI 0992+00 

Fresno St 

IB 

4 

16 

Undercrossing 


City of Fresno 

CV-T3011A3, CV-T1024A3, CV- 
T1024A3, CV-T1026A3, TT-D1016, 
CV-T1024, ST-K1004, ST-K1041A3 

Fresno St 

SI 0992+00 

Fresno St 

IB 

4 

17 

Grade Separation 


City of Fresno 

CV-T1016, CV-T1017, CV- 
T3011A3, ST-K1034, ST-K1035 

Tulare St 

S11002+00 

Fresno St 

IB 

4 

18 

Road Ciosure 


City of Fresno 

CV-T1016 

F St (Tulare St OH) 

TUI 9+00 

F St (Tulare St OH) 

IB 

4 

19 

Road Ciosure 


City of Fresno 

TT-D1017 

Kern St 

S11007+00 

Kern St 

IB 

4 

19 

Road Ciosure 


City of Fresno 

TT-D1017 

Mono St 

S11016+00 

Mono St 

IB 

4 

20 

Grade Separation 


City of Fresno 

CV-T1021, CV-T1027A3, CV- 
T1028A3, CV-T1029A3, CV- 
T3010A3, CV-T3012A3, CV- 
T3013A3, ST-K1007A3, ST- 
K1008A3, ST-K1036A3, ST-K1037, 
ST-K1038 

Ventura st 

S11021+00 

Ventura St 

IB 

4 

21 

Pedestrian Bridge 


City of Fresno 

SK-K1040 

Ventura st 



IB 

4 

22 

Plan Check/Inspection Fees 


City of Fresno 





1A/1B 


— 









7 

1 

Local Road Modification 


City of Fresno 

CB1662, CB1663, TT-TT3012, TT- 
D1018, TT-D1019, CV-T5005 

Railroad Ave 



1C 

7 

2 

U Trench 


City of Fresno 

CB1663, CB1664, CB1665, 
SV2191, SV2192, SV2193, 
SV2194, SV2195, SV2196, 
SV2197, SV2198, TT-D1019, TT- 
D1020, TT-D1021, ST-Y1010, ST- 
Y1011, ST-Y1013, ST-Y1014, ST- 
Y1015, ST-Y1016, ST-Y1017, CV- 
T1031, CV-T1032, CV-T1033, CV- 
T1034, CV-T1035, CV-T5006, CV- 
T5007 

Lorena St to Orange Ave 



1C 

7 

3 

Viaduct 


City of Fresno 

SV2201, SV2202, SV2203, 
SV2204, SV2205, SV2206, 
SV2207, SV2208, CB1666, 
CB1667, CB1668, CB1669, TT- 
D1021, TT-D1022, TT-D1023, TT- 
D1024, TT-D1025, ST-J3012, ST- 
J3013, ST-J3014, ST-J3015, ST- 
J1001, ST-J1002, ST-J1003, ST- 
J1004, ST-J1005, ST-J1006, ST- 
J1007, ST-J1008, ST-J1009, CV- 
T5007, CV-T5008 

Golden St Blvd to Central 



1C 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Task Order No 

Sub Task No 

Facilitv 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

7 

3 

Truss Bridge 


City of Fresno 

SV2201, SV2202, SV2203, 
SV2204, SV2205, SV2206, 
SV2207, SV2208, CB1666, 
CB1667, CB1668, CB1669, TT- 
D1021, TT-D1022, TT-D1023, TT- 
D1024, TT-D1025, ST-J3012, ST- 
J3013, ST-J3014, ST-J3015, ST- 
J1001, ST-J1002, ST-J1003, ST- 
J1004, ST-J1005, ST-J1006, ST- 
J1007, ST-J1008, ST-J1009, CV- 
T5007, CV-T5008 

Golden St Blvd to Central 



1C 

7 

4 

Grade Separation 


City of Fresno 

CB1664, CT1021, TT-D1019, TT- 
D1020, CV-T1031, CV-T1032, CV- 
T1033, CV-T1034, CV-T1035, ST- 
K1045, ST-K1046 

E Church Ave 


E Church Ave 

1C 

7 

5 

Grade Separation 


City of Fresno 

CB1669, CT1025, TT-D1025, CV- 
T1036, CV-1037, CV-T1038, CV- 
T3013, ST-K1047 

E Central Aye 


E Central Ave 

1C 

7 

6 

Grade Separation 


City of Fresno 

CB1671, CT1028, TT-D1027, CV- 
T1039, CV-T1040, CV-T3013, ST- 
K1048 

E American Ave 


E American Ave 

1C 

7 

7 

Plan Check/lnspection Fees 


City of Fresno 
















1 

1 

Sewer 

8” 

City of Fresno 

UT-C4001 

6 

G111+00 toG120+00 

Herndon Ave and Golden State 
Blvd 

1A 

1 

2 

Sewer 

54" 

City of Fresno 

UT-C4004 

3 

G169+00 

Veterans Blvd and Golden State 
Blvd 

1A 

1 

2 

Sewer - Manhole 

N/A 

City of Fresno 

UT-C4028 

1 

V113+00 to VI26+00, B125+00 to 
B135+000 

Veterans Blvd and Golden State 
Blvd 

1A 

1 

2 

Sewer - Manhole 

N/A 

City of Fresno 

UT-C4029 

1 

Bill+00 

Bullard Ave and Golden State Blvd 

1A 

1 

2 



City of Fresno 

UT-C4005 



Veterans Blvd and Golden State 
Blvd 

1A 

1 

3 

Sewer 

54" 

City of Fresno 

UT-C4006 

1 

SI 0530+00 

Veterans Blvd and Golden State 
Blvd 

1A 

1 

4 

Sewer 

8” 

City of Fresno 

UT-C4008 

5 

SI 0559+00 to SI 0570+00 

Carnegie Ave and Golden State 
Blvd 

1A 

1 

4 

Sewer 

8” 

City of Fresno 

UT-C4009 

2 

SI 0570+00 to SI 0585+00 

Barstow Ave and Golden State 
Blvd 

1A 

1 

4 

Sewer 

8” 

City of Fresno 

UT-C4010 

3 

SI 0585+00 to SI 0600+00 

Barstow Ave and Golden State 
Blvd 

1A 

1 

4 

Sewer 

10" 

City of Fresno 

UT-C4010 

4 

SI 0589+00 

Barstow Ave and Golden State 
Blvd 

1A 

1 

4 

Sewer 

12" 

City of Fresno 

UT-C4010 

5 

SI 0585+00 to SI 0600+00 

Barstow Ave and Golden State 
Blvd 

1A 

1 

5 

Sewer 

6" 

City of Fresno 

UT-C4011 

3 

SI 0600+00 to SI 0615+00 

Shaw Ave and Golden State Blvd 

1A 

1 

5 

Sewer 

8” 

City of Fresno 

UT-C4011 

4 

SI 0600+00 to SI 0615+00 

Shaw Ave and Golden State Blvd 

1A 

1 

5 

Sewer 

8” 

City of Fresno 

UT-C4012 

5 

SI 0615+00 to SI 0616+00 

Shaw Ave and Golden State Blvd 

1A 

1 

6 

Sewer 

39" 

City of Fresno 

UT-C4012 

6 

SI 0617+00 

Shaw Ave and Golden State Blvd 

1A 

1 

7 

Sewer 

15" 

City of Fresno 

UT-C4014 

2 

SI 0645+00 to SI 0660+00, 
GS285+00 to G301+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

1 

7 

Sewer 

15" 

City of Fresno 

UT-C4015 

2 

SI 0660+00 to SI 0675+00, 
GS300+00 to GS316+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

1 

7 

Sewer 

12" 

City of Fresno 

UT-C4015 

3 

SI 0660+00 to SI 0675+00, 
GS300+00 to GS316+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

1 

7 

Sewer 

12" 

City of Fresno 

UT-C4016 

2 

SI 0675+00 to SI 0690+00, 
GS316+00 to GS331+00 

Richert Ave and Golden State Blvd 

1A 

1 

7 

Sewer 

10" 

City of Fresno 

UT-C4016 

3 

SI 0675+00 to SI 0690+00, 
GS316+00 to GS331+00 

Richert Ave and Golden State Blvd 

1A 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

7 

Sewer 

10" 

City of Fresno 

UT-C4017 

2 

SI 0690+00 to SI 705+00 

Ashlan Ave and Golden State Blvd 

1A 

1 

7 

Sewer 

8” 

City of Fresno 

UT-C4017 

3 

SI 0690+00 to SI 705+00 

Ashlan Ave and Golden State Blvd 

1A 

1 

7 

Sewer 

8” 

City of Fresno 

UT-C4018 

1 

SI 0705+00 to SI 0708+00, 
MD238+00 to MD241+00 

Ashlan Ave and Golden State Blvd 

1A 

1 

8 

Sewer 

6” 

City of Fresno 

UT-C4030 

4 

Cl5+00 C22+00 

Shaw Ave and Golden State Blvd 

1A 

1 

8 

Sewer 

42" 

City of Fresno 

UT-C4030 

5 

C15+toC22+00 

Shaw Ave and Golden State Blvd 

1A 

1 

8 

Sewer 

6” 

City of Fresno 

UT-C4030 

9 

C22+00to Cl 7+00 

Shaw Ave and Golden State Blvd 

1A 

1 

8 

Sewer - Manhole 

N/A 

City of Fresno 

UT-C4031 

2 

S73+00 

Shaw Ave and Golden State Blvd 

1A 

1 

9 

Sewer 

15" 

City of Fresno 

UT-C4032 

1 

SA30+00 to SA40+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

1 

9 

Sewer 

42" 

City of Fresno 

UT-C4032 

2 

C22+00 to C30+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

1 

9 

Sewer 

8” 

City of Fresno 

UT-C4032 

3 

C22+00 to C30+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

1 

10 

Sewer 

8” 

City of Fresno 

UT-C4036 

2 

SI 0827+00 to SI 0835+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

10 

Sewer 

8” 

City of Fresno 

UT-C4037 

1 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

10 

Sewer 

10" 

City of Fresno 

UT-C4037 

10 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

10 

Sewer 

10" 

City of Fresno 

UT-C4046 

3 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

11 

Sewer 

42" 

City of Fresno 

UT-C4038 

8 

SI 0855+00 

Pine Ave and Golden State Blvd 

1A 

1 

12 

Sewer 

8” 

City of Fresno 

UT-C4039 

5 

SI 0876+00 

Olive Ave and Golden State Blvd 

1A 

1 

12 

Sewer 

8” 

City of Fresno 

UT-C4048 

2 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

1 

13 

Sewer 

8" to 10" 

City of Fresno 

UT-C4041 

2 

SI 0902+00 

Belmont Ave and H St 

1A 

1 

13 

Sewer 

8” 

City of Fresno 

UT-C4041 

10 

SI 0909+00 

Belmont Ave and H St 

1A 

1 

13 

Sewer 

8” 

City of Fresno 

UT-C4042 

1 

SI 0911+00 

Belmont Ave and H St 

1A 

1 

13 

Sewer 

8" to 24" 

City of Fresno 

UT-C4050 

1 

SI 0900+00 to SI 0925+00 

Belmont Ave and Arthur Ave 

1A 

1 

13 

Sewer 

8” 

City of Fresno 

UT-C4050 

2 

SI 0900+00 to SI 0925+00 

Belmont Ave and Arthur Ave 

1A 

1 

13 

Sewer 

8” 

City of Fresno 

UT-C4051 

3 

SI 0900+00 to SI 0925+00 

Belmont Ave and Arthur Ave 

1A 

1 

13 

Sewer 

8" to 24" 

City of Fresno 

UT-C4051 

4 

SI 0900+00 to SI 0925+00 

Belmont Ave and Arthur Ave 

1A 

1 

13 

Sewer 

8” 

City of Fresno 

UT-C4051 

5 

SI 0900+00 to SI 0925+00 

Belmont Ave and Arthur Ave 

1A 

1 

14 

Sewer 

8” 

City of Fresno 

UT-C4042 

10 

S10914+00 

Belmont Ave and H St 

1A 

1 

15 

Sewer 

30" 

City of Fresno 

UT-C4043 

1 

SI 0935+00 

H St and SR 180 

1A 

1 

15 

Sewer 

18” to 30” 

City of Fresno 

UT-C4043 

2 

SI0933+00, SI0935+00 

H St and SR 180 

1A 

1 

15 

Sewer 

18” to 30” 

City of Fresno 

UT-C4053 

1 

SI 0925+00 to SI 0950+00 

G St and SR 180 

1A 

1 

15 

Sewer 

8” 

City of Fresno 

UT-C4053 

4 

SI 0925+00 to SI 0950+00 

G St and SR 180 

1A 

1 

16 

Sewer 

10" 

City of Fresno 

UT-C4044 

9 

SI 0945+00 

Divisadero St and FI St 

1A 

1 

16 

Sewer 

12" 

City of Fresno 

UT-C4044 

10 

SI 0949+00 

Divisadero St and FI St 

1A 

1 

16 

Sewer 

12" 

City of Fresno 

UT-C4045 

3 

SI 0955+00 to 10970+00 

Divisadero St and FI St 

1A 

1 

16 

Sewer 

12" 

City of Fresno 

UT-C4054 

4 

SI 0970+00 to SI 0985+00 

G St. and Stanislaus St 

IB 

1 

17 

Sewer 

22" 

City of Fresno 

UT-C4055 

2 

SI 0985+00 to S11000+00 

G St. and Fresno St 

IB 

1 

18 

Sewer 

4" to 10" 

City of Fresno 

UT-C4055 

10 

SI 0985+00 to S11000+00 

G St. and Fresno St 

IB 

1 

18 

Sewer 

4" to 10" 

City of Fresno 

UT-C4056 

1 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

18 

Sewer 

10" 

City of Fresno 

UT-C4056 

9 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

18 

Sewer 

8” 

City of Fresno 

UT-C4056 

11 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

18 

Sewer 

22" 

City of Fresno 

UT-C4056 

14 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

19 

Sewer 

10" 

City of Fresno 

UT-C4057 

3 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

19 

Sewer 

18" 

City of Fresno 

UT-C4057 

8 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

19 

Sewer 

18" 

City of Fresno 

UT-C4059 

10 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

1 

19 

Sewer 

18" 

City of Fresno 

UT-C4059 

12 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

1 

20 

Sewer 

10" 

City of Fresno 

UT-C4057 

14 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

21 

Plan Check / Inspection Fees 


City of Fresno 





1A/1B 

5 

1 

Sewer 

10" 

City of Fresno 

UT-C4060 

2 

S11030+00 to S11045+00 

G St and SR 41 

1C 

5 

1 

Sewer 

27" 

City of Fresno 

UT-C4060 

7 

S11030+00 to S11045+00 

G St and SR 41 

1C 

5 

1 

Sewer 

18" 

City of Fresno 

UT-C4060 

9 

S11030+00 to S11045+00 

G St and SR 41 

1C 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

5 

1 

Sewer 

8" 

City of Fresno 

UT-C4060 

10 

S11030-r00 to S11045+00 

G St and SR 41 

1C 

5 

2 

Sewer 

20” 

City of Fresno 

UT-C4061 

3 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

5 

2 

Sewer 

6" 

City of Fresno 

UT-C4061 

4 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8" 

City of Fresno 

UT-C4061 

12 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8" 

City of Fresno 

UT-C4061 

17 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

5 

2 

Sewer 

20” 

City of Fresno 

UT-C4062 

4 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8" 

City of Fresno 

UT-C4062 

5 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

5 

2 

Sewer 

20” 

City of Fresno 

UT-C4062 

10 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

5 

2 

Sewer 

20” 

City of Fresno 

UT-C4062 

11 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8” - 20” 

City of Fresno 

UT-C4062 

17 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

5 

2 

Sewer 

14" 

City of Fresno 

UT-C4062 

24 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

5 

2 

Sewer 

30” 

City of Fresno 

UT-C4063 

10 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8"-14" 

City of Fresno 

UT-C4063 

18 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

5 

2 

Sewer 

14" 

City of Fresno 

UT-C4063 

19 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8" 

City of Fresno 

UT-C4063 

20 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

5 

2 

Sewer 

10” 

City of Fresno 

UT-C4063 

23 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

5 

2 

Sewer 

10"-36" 

City of Fresno 

UT-C4064 

10 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

5 

2 

Sewer 

10"-36" 

City of Fresno 

UT-C4065 

2 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

1C 

5 

2 

Sewer 

8" 

City of Fresno 

UT-C4078 

3 

S11045+00 to S11075+00 

California Ave and Sarah St 

1C 

5 

2 

Sewer 

20” 

City of Fresno 

UT-C4078 

4 

S11045+00 to S11075+00 

California Ave and Sarah St 

1C 

5 

2 

Sewer 

20” 

City of Fresno 

UT-C4078 

7 

S11045+00 to S11075+00 

California Ave and Sarah St 

1C 

5 

2 

Sewer 

24" 

City of Fresno 

UT-C4081 

5 

S11045+00 to S11105+00 

Church Ave and East Ave 

1C 

5 

3 

Sewer 

48” 

City of Fresno 

UT-C4065 

11 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

1C 

5 

3 

Sewer 

(2) 36" 

City of Fresno 

UT-C4066 

6 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

5 

3 

Sewer 

48” 

City of Fresno 

UT-C4084 

1 

S11115+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

5 

4 

Sewer 

8" 

City of Fresno 

UT-C4068 

8 

S11150+00 to S11165+00 

Orange Ave and Golden State 
Blvd 

1C 

5 

5 

Sewer 

10” 

City of Fresno 

UT-C4069 

2 

S11165+00 to S11180+00 

Flardv Ave and Cedar Ave 

1C 

5 

6 

Sewer 

14" 

City of Fresno 

UT-C4078 

5 

S11045+00 to S11075+00 

California Ave and Sarah St 

1C 

5 

6 

Sewer 

14" 

City of Fresno 

UT-C4061 

8 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

5 

6 

Sewer 

14" 

City of Fresno 

UT-C4079 

1 

S11045+00 to S11105+00 

California Ave and East Ave 

1C 

5 

6 

Sewer 

8"-14" 

City of Fresno 

UT-C4079 

2 

S11045+00 to S11105+00 

California Ave and East Ave 

1C 

5 

6 

Sewer 

8"-14" 

City of Fresno 

UT-C4081 

1 

S11045+00 to S11105+00 

Church Ave and East Ave 

1C 

5 

6 

Sewer 

14" 

City of Fresno 

UT-C4082 

1 

S11045+00 to S11105+00 

Church Ave and Sarah St 

1C 

5 

6 

Sewer 

14" 

City of Fresno 

UT-C4082 

2 

S11045+00 to S11105+00 

Church Ave and Sarah St 

1C 

5 

6 

Sewer 

8"-14" 

City of Fresno 

UTOC4080 

1 


East and Florence Ave 

1C 

5 

7 

Plan Check / Inspection Fees 


City of Fresno 





1C 











2 

1 

Water 

12" 

City of Fresno 

UT-C4000 

4 

G109+00 to G110+00 

Herndon Ave and Golden State 
Blvd 

1A 

2 

1 

Water 

12" 

City of Fresno 

UT-C4001 

5 

G110+00 to G120+00 

Herndon Ave and Golden State 
Blvd 

1A 

2 

1 

Water 

8” 

City of Fresno 

UT-C4001 

8 

G113+00/12 

Herndon Ave and Golden State 
Blvd 

1A 

2 

1 

Water 


City of Fresno 

UT-C4000, UT-C4001 



Herndon Ave and Golden State 
Blvd 

1A 

2 

2 

Water 

14" 

City of Fresno 

UT-C4007 

3 

SI 0552+00 to SI 0555+00 

Veterans Blvd and Golden State 
Blvd 

1A 

2 

2 

Water 

12" 

City of Fresno 

UT-C4008 

1 

SI 0559+00 

Carnegie Ave and Golden State 
Blvd 

1A 

2 

2 

Water 

14" 

City of Fresno 

UT-C4008 

2 

SI 0555+00 to SI 0570+00 

Carnegie Ave and Golden State 
Blvd 

1A 

2 

2 

Water 

14" 

City of Fresno 

UT-C4009 

1 

SI 0570+00 to SI 0585+00 

Barstow Ave and Golden State 
Blvd 

1A 

2 

2 

Water 

14" 

City of Fresno 

UT-C4010 

1 

SI 0585+00 to SI 0600+00 

Barstow Ave and Golden State 
Blvd 

1A 

2 

2 

Water 

8” 

City of Fresno 

UT-C4010 

2 

SI 0585+00 to SI 0600+00 

Barstow Ave and Golden State 
Blvd 

1A 

2 

2 

Water 

14" 

City of Fresno 

UT-C4011 

1 

SI 0600+00 to SI 0615+00 

Shaw Ave and Golden State Blvd 

1A 

2 

2 

Water 

8” 

City of Fresno 

UT-C4011 

2 

SI 0600+00 to SI 0615+00 

Shaw Ave and Golden State Blvd 

1A 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Sub Task No 


Facility 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water - Valve Box 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Water 


Size 

Owner 

14 - 

City of Fresno 

12" 

City of Fresno 

8" 


14" 

City of Fresno 

10" 

City of Fresno 


City of Fresno 

16" 

City of Fresno 

14" 

City of Fresno 

14" 

City of Fresno 

16" 

City of Fresno 

14" 

City of Fresno 

2" 

City of Fresno 

14" 

City of Fresno 

14" 

City of Fresno 

14" 

City of Fresno 

14" 

City of Fresno 

14" 

City of Fresno 

N/A 

City of Fresno 

8" 


16" 

City of Fresno 

10" 

City of Fresno 

2" 

City of Fresno 

10" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

10" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 

12" 

City of Fresno 




_ Drawing No _ 

_ UT-C4012 _ 

_ UT-C4012 _ 

_ UT-C4012 _ 

_ UT-C4012 _ 

_ UT-C4012 _ 

UT-C4007, UT-C4008, UT-C4009, 
UT-C4010, UT-C4011, UT-C4012 

_ UT-C4012 _ 

_UT-C4012_ 


UT-C4013 


UT-C4013 


UT-C4014 


UT-C4014 


UT-C4015 


UT-C4015 


UT-C4016 


UT-C4017 


UT-C4017 


UT-C4031 

UT-C4030 

UT-C4030 

UT-C4030 


UT-C4032 


UT-C4032 


UT-C4037 


UT-C4037 


UT-C4046 


UT-C4046 


UT-C4047 


UT-C4047 


UT-C4038 

UT-C4039 

UT-C4039 

UT-C4039 

UT-C4039 

UT-C4048 

UT-C4048 

UT-C4049 

UT-C4049 


9 

¥ 


Water 

Water 


8" to 12" City of Fresno 
8" to 12" City of Fresno 


UT-C4041 

UT-C4042 


Station Number 



SI 0615+00 to SI 0620+00 

Shaw Ave and Golden State Blvd 

ma 

SI 0615+00 to SI 0620+00 

Shaw Ave and Golden State Blvd 

■a 

SI 0615+00 to SI 0620+00 

Shaw Ave and Golden State Blvd 

ma 

SI 0616+00 

Shaw Ave and Golden State Blvd 

■a 

SI 0620+00, 261+00 

Shaw Ave and Golden State Blvd 

ma 


Veterans Blvd and Golden State 

1A 


Blvd 

SI 0629+00 to SI 0630+00 

Shaw Ave and Golden State Blvd 

ma 

SI 0630+00 

Shaw Ave and Golden State Blvd 

■a 

SI 0630+00 to SI 0645+00, 
G270+00 to G286+00 

Shaw Ave and Golden State Blvd 

1A 

SI 0630+00 to SI 0645+00, 
G270+00 to G286+00 

Shaw Ave and Golden State Blvd 

1A 

SI 0645+00 to SI 0660+00, 

Santa Ana Ave and Golden State 

1A 

GS285+00 to G301+00 

Blvd 

S10645+00, GS285+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

SI 0660+00 to SI 0675+00, 

Santa Ana Ave and Golden State 

1A 

GS300+00 to GS316+00 

Blvd 

SI 0665300, GS305+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

SI 0675+00 to SI 0690+00, 
GS316+00 to GS331+00 

Richert Ave and Golden State Blvd 

1A 

SI 0695+00 to SI 705+00 

Ashlan Ave and Golden State Blvd 

1A 

SI 0702+00 

Ashlan Ave and Golden State Blvd 

1A 

S73+00, J13+00 

Shaw Ave and Golden State Blvd 

ma 

C16+00, S53+00toS57+00 

Shaw Ave and Golden State Blvd 

■a 

C16+00, S53+00toS57+00 

Shaw Ave and Golden State Blvd 

ma 

Cl 5+to C22+00 

Shaw Ave and Golden State Blvd 

■a 

SA30+00 to SA40+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

C22+00 to C30+00 

Santa Ana Ave and Golden State 
Blvd 

1A 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

S10835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

S10835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

S10835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

S10835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

SI 0855+00 

Pine Ave and Golden State Blvd 

ma 

SI 0876+00 

Olive Ave and Golden State Blvd 

■a 

SI 0876+00 

Olive Ave and Golden State Blvd 

ma 

SI 0876+00 

Olive Ave and Golden State Blvd 

■a 

SI 0876+00 

Olive Ave and Golden State Blvd 

ma 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

mm 

S10865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

mm 

S10865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

mm 

S10865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

■a 

SI 0909+00 

Belmont Ave and Golden State 
Blvd 

1A 


I S10910+00 lost 0914+00 | Belmont Ave and H St I 1A | 
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Construction Package No. 1 
Utility Conflict Summary 
City of Fresno 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

2 

9 

Water 


City of Fresno 

UT-C4041, UT-C4042 



Belmont Ave and Golden State 
Blvd 

1A 

2 

9 

Water - Recycled 

12" 

City of Fresno 

UT-C4041 

7 

SI 0909+00 

Belmont Ave and Golden State 
Blvd 

1A 

2 

10 

Water 

12" 

City of Fresno 

UT-C4042 

12 

SI 0914+00 to SI 0916+00 

Belmont Ave and H St 

1A 

2 

10 

Water 

12" 

City of Fresno 

UT-C4042 

16 

SI 0911+00 

Belmont Ave and H St 

1A 

2 

10 

Water 

12" 

City of Fresno 

UT-C4052 

5 

SI 0900+00 to SI 0925+00 

Belmont Ave and H St 

1A 

2 

10 

Water 

12" 

City of Fresno 

UT-C4052 

6 

SI 0900+00 to SI 0925+00 

Belmont Ave and H St 

1A 

2 

11 

Water 

12" 

City of Fresno 

UT-C4044 

1 

SI 0940+00 

Divisadero St and FI St 

1A 

2 

11 

Water 

10” to 12" 

City of Fresno 

UT-C4044 

8 

SI 0945+00 

Divisadero St and FI St 

1A 

2 

11 

Water 

10" to 12" 

City of Fresno 

UT-C4053 

5 

SI 0925+00 to SI 0950+00 

G St and SR 180 

1A 

2 

11 

Water 

12" 

City of Fresno 

UT-C4053 

6 

SI 0925+00 to SI 0950+00 

G St and SR 180 

1A 

2 

12 

Water 

12" 

City of Fresno 

UT-C4055 

3 

SI 0985+00 to S11000+00 

G St and Fresno St 

IB 

2 

13 

Water 

6" to 12" 

City of Fresno 

UT-C4056 

8 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

2 

13 

Water 

12" 

City of Fresno 

UT-C4056 

17 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

2 

14 

Water 

12" 

City of Fresno 

UT-C4057 

7 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

2 

14 

Water 

8" 

City of Fresno 

UT-C4059 

6 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

2 

14 

Water 

12" 

City of Fresno 

UT-C4059 

9 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

2 

14 

Water 


City of Fresno 

UT-C4057, UT-C4059 



Ventura St and FI St 

1B 

2 

15 

Plan Check / Inspection Fees 


City of Fresno 
















6 

1 

Water 

12" 

City of Fresno 

UT-C4060 

8 

S11030+00 to S11045+00 

G St and SR 41 

1C 

6 

1 

Water 

8" 

City of Fresno 

UT-C4060 

12 

S11030+00 to S11045+00 

G St and SR 41 

1C 

6 

2 

Water 

10"-12" 

City of Fresno 

UT-C4061 

2 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

6 

2 

Water 

6" 

City of Fresno 

UT-C4061 

11 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

6 

3 

Water 

6" 

City of Fresno 

UT-C4062 

3 

S11060+00 to S11075+00 

Florence Ave and Sarah St 

1C 

6 

3 

Water 

10" 

City of Fresno 

UT-C4062 

13 

S11060+00 to S11075+00 

Florence Ave and Sarah St 

1C 

6 

3 

Water 

8" 

City of Fresno 

UT-C4062 

15 

S11060+00 to S11075+00 

Florence Ave and Sarah St 

1C 

6 

4 

Water 

10" 

City of Fresno 

UT-C4063 

12 

S11075+00 to S11090+00 

Chruch Ave and Railroad Ave 

1C 

6 

4 

Water 

10" 

City of Fresno 

UT-C4063 

16 

S11075+00 to S11090+00 

Chruch Ave and Railroad Ave 

1C 

6 

4 

Water 

22" 

City of Fresno 

UT-C4063 

22 

S11075+00 to S11090+00 

Chruch Ave and Railroad Ave 

1C 

6 

4 

Water 

12" 

City of Fresno 

UT-C4064 

3 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

6 

4 

Water 

12" 

City of Fresno 

UT-C4064 

7 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

6 

4 

Water 

10" 

City of Fresno 

UT-C4081 

8 

S11075+00 to S11105+00 

Church Ave and East Ave 

1C 

6 

5 

Water 

14" 

City of Fresno 

UT-C4068 

5 

S11150+00 to S11165+00 

Orange Ave and Golden State 
Blvd 

1C 

6 

6 

Water 

12" 

City of Fresno 

UT-C4069 

3 

S11165+00 to S11180+00 

Flardv Ave and Cedar Ave 

1C 

6 

7 

Water 

8" 

City of Fresno 

UT-C4070 

2 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

6 

7 

Water 

14" 

City of Fresno 

UT-C4070 

4 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

6 

8 

Water 

14" 

City of Fresno 

UT-C4072 

3 

S11210+00 to S11225+00 

Muscat Ave and Cedar Ave 

1C 

6 

9 

Water 

Well 

City of Fresno 

UT-C4072 

4 

S11210+00 to S11225+00 

Muscat Ave and Cedar Ave 

1C 

6 

10 

Water 

14" 

City of Fresno 

UT-C4073 

4 

S11225+00 to S11240 

Central Ave and Cedar Ave 

1C 

6 

10 

Water 

14" 

City of Fresno 

UT-C4085 

1 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

6 

10 

Water 

14" 

City of Fresno 

UT-C4086 

1 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

6 

11 

Plan Check / Inspection Fees 


















3 

1 

Fiber Optic 

N/A 

City of Fresno 

UT-C4055/UT-C4056 

4 

SI 0985+00 to S11000+00 

G St. and Fresno St 

IB 

3 

2 

Plan Check / Inspection Fees 




3 



IB 
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Construction Package No. 1 
Utility Conflict Summary 
Comcast 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

1 

CATV 


Comcast 

Location No 1 



Ave 15 1/2 and Road 29 

1 

1 

2 

CATV 


Comcast 

Location No 2 



Ave 15 and Santa Fe Dr 

1 

1 

3 

CATV 


Comcast 

Location No 3 



Ave 12 

1 

1 

4 

CATV 


Comcast 

UT-C4010 



Market and GSB 

1A 

1 

5 

CATV 


Comcast 

UT-C4012 



Cornelia and GSB 

1A 

1 

5 

CATV 


Comcast 

UT-C4013 



Shaw and GSB 

1A 

1 

5 

CATV 


Comcast 

UT-C4014 



Santa Ana and GSB 

1A 

1 

5 

CATV 


Comcast 

UT-C4030 



Shaw Ave and Cornelia Ave 

1A 

1 

5 

CATV 


Comcast 

Location No 4 



Shaw and GSB 

1A 

1 

5 

CATV 


Comcast 

Location No 10 



Cornelia and GSB 

1A 

1 

6 

CATV 


Comcast 

Location No 6 



McKinley and GSB 

1A 

1 

6 

CATV 


Comcast 

Location No 11 



McKinley and GSB 

1A 

1 

7 

CATV 


Comcast 

Location No 7 



Belmont and GSB 

1A 

1 

8 

CATV 


Comcast 

UT-C4057 



Ventura between G & Fi 

IB 

1 

8 

CATV 


Comcast 

UT-C4059 



Ventura between G & FI 

IB 

1 

8 

CATV 


Comcast 

Location No 8 



Ventura between G & FI 

IB 

1 

9 

Plan Check/Inspection Fees 


Comcast 

Plan Check/Inspection Fees 




1/1A/1B 











2 

1 

CATV 


Comcast 

Location No 9 



Florence and Railroad Ave 

1C 

2 

2 

Plan Check/Inspection Fees 


Comcast 

Plan Check 




1C 


Page 11 of 28 


Addendum No. 9 
































Construction Package No. 1 
Utility Conflict Summary 
Fresno County 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

station Number 

Cross Street 

rni 

1 

1 

Grade Separation 


County of Fresno 

TT-D1027, CV-T1039/CV- 
T1040, CV-T3013/ST-K1048 

American Ave 


American & Cedar 

1C 

1 

2 

Plan Check/Inspection Fees 


County of Fresno 


Plan Check/Inspection Fees 



IQ 
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Construction Package No. 1 
Utility Conflict Summary 
Fresno ID 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

1 

Herndon Canal 


FID 

UT-C4010 


GSB 234+00 

Barstow Ave and Golden State 
Blvd (Herndon Canal) 

1A 

1 

2 

Herndon Canal 


FID 

UT-C4010 


GSB 234+00 

Barstow Ave and Golden State 
Blvd (Herndon Canal) 

1A 

1 

3 

Irrigation 

36" 

FID 

UT-C4015 


GSB 305+28 

Santa Ana Ave and Golden State 
Blvd (LIsenby No 45) 

1A 

1 

3 

Irrigation 

24" 

FID 

UT-C4015 


GSB 305+84 

TO 

GSB 309+77 

Santa Ave and Golden State Blvd 
(LIsenby No 45) 

1A 

1 

4 

Irrigation 

24" 

FID 

UT-C4038 


S10854+00 

Pine Ave and Golden State Blvd 
(Cole South Branch 40) 

1A 

1 

5 

CANAL 


FID 

UT-C4043/UT-C4053 


10934+00 

H St and SR 180 (Dry Creek No 
75) 

1A 

1 

6 

CANAL 


FID 

CV-RIOOI-THN 


THO 10+00 to THO 13+00 

Thorne and Drycreek 

1A 

1 

7 

CANAL 


FID 




Herndon Canal 

1A 

1 

8 

Plan Check/Inspection Fees 


















2 

1 

Irrigation 

30" Welded Steel 
Pipe/30" RGRCP 

FID 

UT-C4061 


S11050+00 

California Ave and Cherry (Braly 
No 14) 

1C 

2 

2 

Irrigation 

42" 

FID 

UT-C4068 

6 

S11150+00 to S11165+00 

Cedar Ave and Golden State Blvd 

1C 

2 

2 

Irrigation 

48" 

FID 

UT-C4068 

7 

S11150+00 to S11165+00 

Cedar Ave and Golden State Blvd 

1C 

2 

3 

Irrigation 

Open Channel 

FID 

TT-D1024, ST-J1007, 
CV-G1024 


11205+00 

Cedar Ave and Hwy 99 (North 
Central No 26) 

1C 

2 

4 

Irrigation 

Open Channel 

FID 

ST-J3017, ST-J1010, 
CV-T1036, ST-K1047 


11237+00 

Central Ave and Cedar Ave 
(Central No 23) 

1C 

2 

5 

Irrigation 

Open Channel/42" 
CMP 

FID 

TT-D1026, ST-J3017 
and CV-G1026 


11280+00 

Malaga & Cedar (Vlau No 25) 

1C 

2 

6 

Plan Check/Inspection Fees 
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Construction Package No. 1 
Utility Conflict Summary 
FMFCD 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

ummm 


Station Number 

Cross Street 

CP 

1 

1 

storm Drain 

24" 

FMFCD 

UT-C4001 

7 

G111+00toG120+00 

Flerndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 

Basin 

FMFCD 

UT-C4002 



Herndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 


FMFCD 

UT-C4002 


GSB 135+00 TO GSB 142+00 

Herndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 


FMFCD 

UT-C4002 


GSB 136+00 

Herndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 


FMFCD 

UT-C4002 


GSB 136+00 TO 140+00 

Herndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 


FMFCD 

UT-C4002 


GSB 140+00 

Herndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 

Basin 

FMFCD 

UT-C4003 


GSB 135+00 TO GSB 142+00 

Herndon Ave and Golden State Blvd 

1A 

1 

2 

Storm Drain 

Basin 

FMFCD 

UT-C4003 


GSB 135+00 TO GSB 142+00 

Herndon Ave and Golden State Blvd 

1A 

1 

3 

Storm Drain 


FMFCD 

UT-C4005 


GSB 176+00 TO GSB 180+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

54" 

FMFCD 

UT-C4006 

2 

SI 0535+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

36" 

FMFCD 

UT-C4006 


SI 0529+00 TO SI 0540+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

54" 

FMFCD 

UT-C4006 


SI 0529+00 TO SI 0540+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

36" 

FMFCD 

UT-C4007 


SI 0540+00 TO SI 0555+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

18" 

FMFCD 

UT-C4007 


SI 0554+00 TO SI 0555+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

24" 

FMFCD 

UT-C4007 


SI 0554+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

18" 

FMFCD 

UT-C4028 


V111+00 to VI26+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

24" 

FMFCD 

UT-C4028 


V111+00 to VI26+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

36" 

FMFCD 

UT-C4028 


V111+00 to VI26+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

42" 

FMFCD 

UT-C4028 


V111+00 to VI26+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

18" 

FMFCD 

UT-C4029 


V110+00 to V115+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

30" 

FMFCD 

UT-C4029 


V110+00 to V115+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

3 

Storm Drain 

36" 

FMFCD 

UT-C4029 


V110+00 to V115+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

4 

Storm Drain 

18" 

FMFCD 

UT-C4007 

2 

SI 0549+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

5 

Storm Drain 

30" 

FMFCD 

UT-C4007 

4 

SI 0553+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

6 

Storm Drain 

18" 

FMFCD 

UT-C4008 

6 

SI 0556+00 

Carnegie Ave and Golden State Blvd 

1A 

1 

7 

Storm Drain 

18" 

FMFCD 

UT-C4010 

8 

SI 0592+00 

Barstow Ave and Golden State Blvd 

1A 

1 

7 

Storm Drain 

18" 

FMFCD 

UT-C4010 

10 

SI 0592+00 

Barstow Ave and Golden State Blvd 

1A 

1 

7 

Storm Drain 

24" 

FMFCD 

UT-C4010 

Report 

GSB 233+29 

Barstow Ave and Golden State Blvd 

1A 

1 

8 

Storm Drain 

60" 

FMFCD 

UT-C4012 

7 

SI 0618+00 

Shaw Ave and Golden State Blvd 

1A 

1 

9 

Storm Drain 

18" 

FMFCD 

UT-C4014 

3 

SI0658+00, GS299+00 

Santa Ana Ave and Golden State Blvd 

1A 

1 

9 

Storm Drain 

18" 

FMFCD 

UT-C4014 


SI0658+00, GS299+00 

Santa Ana Ave and Golden State Blvd 

1A 

1 

10 

Storm Drain 

42" 

FMFCD 

UT-C4014 

4 

SI 0642+00, GS287+00 

Santa Ana Ave and Golden State Blvd 

1A 

1 

11 

Storm Drain 

24" 

FMFCD 

UT-C4016 

6 

SI0681 +00 to SI 0690+00, GS322+00 to 
GS331+00 

Richert Ave and Golden State Blvd 

1A 

1 

11 

Storm Drain 

24" 

FMFCD 

UT-C4017 

4 

SI0690+00 to SI 0695+00, GS331 +00 to 
GS335+00 

Ashlan Ave and Golden State Blvd 

1A 

1 

12 

Storm Drain 

60" 

FMFCD 

UT-C4030 

3 

C15+toC22+00 

Shaw Ave and Golden State Blvd 

1A 

1 

12 

Storm Drain 

48" 

FMFCD 

UT-C4032 

6 

SA30+00 to SA40+00 

Santa Ana Ave and Golden State Blvd 

1A 

1 

12 

Storm Drain 

72" 

FMFCD 

UT-C4032 

7 

C22+00 to C30+00 

Cornelia Ave and Shaw Ave 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4036 

4 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4037 

5 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4037 

13 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4037 

14 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 
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Construction Package No. 1 
Utility Conflict Summary 
FMFCD 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

13 

storm Drain 

18" 

FMFCD 

UT-C4037 

15 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4037 

20 

SI 0848+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4046 

4 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

13 

Storm Drain 

30" 

FMFCD 

UT-C4047 

1 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

1 

14 

Storm Drain 

42" 

FMFCD 

UT-C4039 

6 

SI 0876+00 

Olive Ave and Golden State Blvd 

1A 

1 

14 

Storm Drain 

42" 

FMFCD 

UT-C4048 

1 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

1 

14 

Storm Drain 

42" 

FMFCD 

UT-C4049 

1 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

15" to 96" 

FMFCD 

UT-C4041 

5 

SI 0897+00 to SI 0903+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

18" 

FMFCD 

UT-C4041 

9 

SI 0909+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

18" 

FMFCD 

UT-C4042 

2 

SI 0910+00 to SI 0914+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

15" to 96" 

FMFCD 

UT-C4042 

3 

SI 0913+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

42" 

FMFCD 

UT-C4042 

13 

SI 0914+00 to SI 0916+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

15" to 96" 

FMFCD 

UT-C4052 

1 

SI 0900+00 to SI 0925+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

18" 

FMFCD 

UT-C4052 

2 

SI 0900+00 to SI 0925+00 

Belmont Ave and Golden State Blvd 

1A 

1 

15 

Storm Drain 

42" 

FMFCD 

UT-C4052 

3 

SI 0900+00 to SI 0925+00 

Belmont Ave and Golden State Blvd 

1A 

1 

16 

Storm Drain 

60" 

FMFCD 

UT-C4043 

3 

SI 0936+00 

FI St and Golden State Blvd 

1A 

1 

16 

Storm Drain 

15" 

FMFCD 

UT-C4043 

4 

SI 0936+00 

FI St and Golden State Blvd 

1A 

1 

16 

Storm Drain 

18" to 60" 

FMFCD 

UT-C4043 

6 

SI 0936+00 

FI St and Golden State Blvd 

1A 

1 

16 

Storm Drain 

60" 

FMFCD 

UT-C4044 

2 

SI 0940+00 

G St and Divisadero St 

1A 

1 

16 

Storm Drain 

18" 

FMFCD 

UT-C4044 

3 

SI 0940+00 

G St and Divisadero St 

1A 

1 

16 

Storm Drain 

18" to 60" 

FMFCD 

UT-C4044 

4 

SI 0944+00 

G St and Divisadero St 

1A 

1 

16 

Storm Drain 

60" 

FMFCD 

UT-C4053 

2 

SI 0925+00 to SI 0950+00 

G St and Divisadero St 

1A 

1 

16 

Storm Drain 

60" 

FMFCD 

UT-C4053 

7 

SI 0925+00 to SI 0950+00 

G St and Divisadero St 

1A 

1 

17 

Storm Drain 

Unknown 

FMFCD 

UT-C4044 

6 

SI 0945+00 

G St and Divisadero St 

1A 

1 

18 

Storm Drain 

84" 

FMFCD 

UT-C4054 

2 

SI 0970+00 to SI 0985+00 

G St and Stanislaus St 

IB 

1 

19 

Storm Drain 

36" 

FMFCD 

UT-C4054 

6 

SI 0970+00 to SI 0985+00 

G St and Stanislaus St 

IB 

1 

20 

Storm Drain 

72" 

FMFCD 

UT-C4055 

1 

SI 0985+00 to S11000+00 

G St and Fresno St 

IB 

1 

21 

Storm Drain 

18" to 24" 

FMFCD 

UT-C4056 

10 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

21 

Storm Drain 

18" to 72" 

FMFCD 

UT-C4056 

12 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

21 

Storm Drain 

72" 

FMFCD 

UT-C4056 

13 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

22 

Storm Drain 

36" 

FMFCD 

UT-C4056 

20 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

23 

Storm Drain 

18" 

FMFCD 

UT-C4057 

15 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

24 

Storm Drain 

18" 

FMFCD 

UT-C4059 

1 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

1 

24 

Storm Drain 

18" 

FMFCD 

UT-C4059 

2 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

1 

24 

Storm Drain 

15" 

FMFCD 

UT-C4059 

4 

S11005+00 to S11025+00 

FI St and Ventura St 

IB 

1 

25 

Plan Check/Inspection Fees 


FMFCD 





1A/1B 

1 

26 

Drainage Fees 


FMFCD 





1A/1B 

1 

27 

NCF Fees 


FMFCD 





1A/1B 











2 

1 

Storm Drain 

36" 

FMFCD 

UT-C4060 

11 

S11035+00 to S11045+00 

SR 41 /GSB 

1C 

2 

1 

Storm Drain 

36" - 42" 

FMFCD 

UT-C4061 

1 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

2 

1 

Storm Drain 

72" 

FMFCD 

UT-C4061 

9 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 
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Construction Package No. 1 
Utility Conflict Summary 
FMFCD 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

ummm 


Station Number 

Cross Street 

CP 

2 

1 

storm Drain 

36" 

FMFCD 

UT-C4061 

18 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

2 

1 

Storm Drain 

36" 

FMFCD 

UT-C4062 

2 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

2 

1 

Storm Drain 

36" 

FMFCD 

UT-C4062 

12 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

2 

1 

Storm Drain 

36" 

FMFCD 

UT-C4062 

23 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

24" - 30" 

FMFCD 

UT-C4063 

3 

S11075+00 to S11090+00 

Chruch Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

84" 

FMFCD 

UT-C4063 

11 

S11075+00 to S11090+00 

Chruch Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

36" - 42" 

FMFCD 

UT-C4063 

24 

S11075+00 to S11090+00 

Chruch Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

24" 

FMFCD 

UT-C4064 

8 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

24" 

FMFCD 

UT-C4064 

9 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

36" - 42" 

FMFCD 

UT-C4064 

11 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

36" - 42" 

FMFCD 

UT-C4065 

1 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

36" - 66'" 

FMFCD 

UT-C4081 

6 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

2 

2 

Storm Drain 

24" 

FMFCD 

UT-C4083 

1 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

2 

3 

Storm Drain 

24" 

FMFCD 

UT-C4066 

8 

S11125+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

2 

4 

Storm Drain 

24" - 36" 

FMFCD 

UT-C4068 

2 

S11150+00 to S11165+00 

Cedar Ave and Golden State Blvd 

1C 

2 

4 

Storm Drain 

Unknown 

FMFCD 

UT-C4068 

4 

S11150+00 to S11165+00 

Cedar Ave and Golden State Blvd 

1C 

2 

5 

Storm Drain 

24" 

FMFCD 

UT-C4070 

6 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

2 

5 

Storm Drain 

48" 

FMFCD 

UT-C4070 

9 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

2 

5 

Storm Drain 

48" 

FMFCD 

UT-C4071 

1 

S11195+00 to S11210+00 

Cedar Ave and SR 99 

1C 

2 

6 

Storm Drain 

4 *' 

FMFCD 

UT-C4073 

2 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

2 

6 

Storm Drain 

24" 

FMFCD 

UT-C4073 

5 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

2 

6 

Storm Drain 

42" 

FMFCD 

UT-C4073 

6 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

2 

6 

Storm Drain 

24" 

FMFCD 

UT-C4074 

1 

S11240+00 to S11255+00 

Central Ave and Cedar Ave 

1C 

2 

6 

Storm Drain 

42" 

FMFCD 

UT-C4085 

2 

S11225+00 to S11255+00 

Central Ave and Cedar Ave 

1C 

2 

6 

Storm Drain 

48" 

FMFCD 

UT-C4086 

2 

S11225+00 to S11255+00 

Central Ave and Cedar Ave 

1C 

2 

7 

Storm Drain 

36" 

FMFCD 

UT-C4078 

1 

S11045+00 to S11075+00 

California Ave and Sarah Ave 

1C 

2 

7 

Storm Drain 

18" 

FMFCD 

UT-C4078 

2 

S11045+00 to S11075+00 

California Ave and Sarah Ave 

1C 

2 

7 

Storm Drain 

18" 

FMFCD 

UT-C4078 

6 

S11045+00 to S11075+00 

California Ave and Sarah Ave 

1C 

2 

7 

Storm Drain 

36" 

FMFCD 

UT-C4078 

8 

S11045+00 to S11075+00 

California Ave and Sarah Ave 

1C 

2 

8 

Plan Check/Inspection Fees 







1C 

2 

9 

Drainage Fees 







1C 

2 

10 

NCF Fees 







1C 
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Construction Package No. 1 
Utility Conflict Summary 
Kinder Morgan 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

1 

Petroleum 

8" 

Kinder Morgan 




San Joaquine River 

1A 

1 

2 

Petroleum 

12" 

Kinder Morgan 



SI 0592+00 

Herndon Canal 

1A 

1 

3 

Petroleum 

12" 

Kinder Morgan 



SI 0617+00 to SI 0630+00 

W. Shaw Ave. 

1A 

1 

4 

Petroleum 

12" 

Kinder Morgan 



SI 0647+00 

W. Santa Ana Ave. 

1A 

1 

5 

Petroleum 

12" 

Kinder Morgan 



SI 0664+00 

GSB between Shaw and Ashlan 

1A 

1 

6 

Petroleum 

12" 

Kinder Morgan 



SI 0840+00 

W. McKinley 

1A 

1 

7 

Petroleum 

12" 

Kinder Morgan 



SI 0875+00 

W. Olive 

1A 

1 

8 

Petroleum 

12" 

Kinder Morgan 



SI 0911+00 

E Belmont Ave. 

1A 

1 

9 

Petroleum 

12" 

Kinder Morgan 




Tulare 

IB 

1 

10 

Petroleum 

8" 

Kinder Morgan 

UT-C4056 

2 

S11000+00 to S11015+00 

Fresno (shoofly) 

IB 

1 

11 

Petroleum 


Kinder Morgan 




Plan Check 

1A/1B 











2 

1 

Petroleum 

12" 

Kinder Morgan 




Vanness / Florence 

1C 

2 

2 

Petroleum 

12" 

Kinder Morgan 




Belgravia 

1C 

2 

3 

Petroleum 

12" 

Kinder Morgan 

UT-C4075 

1 

S11257+00 

E. Malaga Ave. 

1C 

2 

3 

Petroleum 

6" 

Kinder Morgan 

UT-C4086 

3 


Central Ave 

1C 

2 

4 

Plan Check/Inspection Fees 


Kinder Morgan 




Plan Check 

1C 
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Construction Package No. 1 
Utility Conflict Summary 
Level 3 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 



Station Number 

Cross Street 

Q3 

1 

1 

Conduit Bank 

12 ea. 1 1/4" 

LeveiS 

UT-C4043 


SI 0935+00 

Hwy180 

m 

1 

2 

Conduit Bank 

12ea. 1 1/4" 

LeveiS 

UT-C4042 


SI 0921+00 

Frankiin Ave. 

IQ 

1 

3 

Raise Cabie 






Veterans Bivd and GSB (Tower) 

IQ 

1 

4 

Pian Check/Inspection Fees 






Pian Check/Inspection Fees 

IQ 
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Construction Package No. 1 
Utility Conflict Summary 
Madera ID 


Task Order No 

Sub Task No 

Facilitv 


Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

taa 

1 

1 

Open Canal 


Madera Irrigation District 

T1115-A 

Main Canal 

2134-rOO 

Flwy 145 & Proposed Alignment 

1 

1 

2 





Fresno River 


Fresno River 

1 

1 

3 

Bridge 



ST1089 

Cottonwood Creek 


Cottonwood Creek 

1 

1 

4 



tmmsmEBEsmi 

Til21-A, T1122-A 

Lateral 6.2-14.0 

2465-rOO to 2480-r00 

Avenue 10 & Proposed Alignment 

1 

1 

5 

1 UG Pipe 


1 Madera Irrigation District | 


36” Irrigation 


Ave 10 Separation 


1 

6 




T1122-A 

Lateral 6.2 

252U00 

Avenue 9 & Proposed Alignment 

1 

1 

7 

1 Meter Boxes 


1 Madera Irrigation District | 

T1123-A 

Lateral 6.2-13.4 


Ave 9 and Rd 32 

1 

1 

8 



tmmsmEBEmi 

T1124-A 

MID Lateral 6.2-9.2 

2620-rOO 

Avenue 8 & Proposed Alignment 

1 

1 

9 

1 UG Pipe 


1 Madera Irrigation District | 

T1125-A 

Lateral 6.2-9.2-5.0 

2677-rOO 

Avenue 7 & Proposed Alignment 

1 

1 

10 





Plan Check/Inspection Fees 



1 
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Construction Package No. 1 
Utility Conflict Summary 
Madera County 


Task Order No 

Sub Task No 

Facility 


Owner 

Drawing No 

Legend 

station Number 

Cross Street 

CP 

1 

1 

Grade Separation / Road 


County of Madera 

T1115-A 

Raymond Road 

2110+00 to 2135+00 

Raymond Road 

1 

1 

1 

Grade Separation / Road 


Bureau of Reclamation 

T1115-A 

Fresno River and Alignment 

2110+00 to 2135+00 

Fresno River 

1 

1 

1 

Grade Separation / Road 


Caltrans 

T1115-A 

SR 145 and Aiignment 

2110+00 to 2135+00 

SR 145 

1 

1 

2 

Grade Separation / Road 


County of Madera 

T1116-A 

Ave 15 1/2 and Aiignment 

2169+51 

Ave 15 1/2 

1 

1 

3 

Grade Separation / Road 


County of Madera 

T1117-A 

Ave 15 and Aiignment 

2202+00 

Ave 15 

1 

1 

4 

Grade Separation / Road 


County of Madera 

T1119-A 

Ave 13 and Aiignment 

2330+00 

Ave 13 

1 

1 

5 

Grade Separation / Road 


County of Madera 

T1120-A 

Ave 12 and Aiignment 

2385+00 

Ave 12 

1 

1 

6 

Grade Separation / Road 


County of Madera 

T1121-A 

Ave 11 and Aiignment 

2437+00 

Ave 11 

1 

1 

7 

Grade Separation / Road 


County of Madera 

T1122-A 

Ave 10 and Aiignment 

2494+00 

Ave 10 

1 

1 

8 

Grade Separation / Road 


County of Madera 

T1123-A 

Ave 9 and Aiignment 

2551+00 

Ave 9 

1 

1 

9 

Grade Separation / Road 


County of Madera 

T1124-A 

Ave 8 and Aiignment 

2613+00 

Ave 8 

1 

1 

10 

Grade Separation / Road 


County of Madera 

T1125-A 

Ave 7 and Aiignment 

2674+00 

Ave 7 

1 

1 

11 

Plan Check/Inspection Fees 


County of Madera 
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Construction Package No. 1 
Utility Conflict Summary 
PG&E 


Task Order No 

Sub Task No 

Owner No 

Facility 

Size 

Owner 

Drawing No 

Legend 

station Number 

Cross Street 

CP 

1 

1 


High Voltage Transmission Line 


PG&E 




Ave 12 

1 

1 

2 


High Voltage Transmission Line 

N/A 

PG&E 

UT-C4006 


S10540-r70 

Veterans Blvd and Golden State Blvd 

1A 

1 

2 


High Voltage Transmission Line 

N/A 

PG&E 

UT-C4007 


GSB 184+00 

Veterans Blvd and Golden State Blvd 

1A 

1 

2 


High Voltage Transmission Line 

N/A 

PG&E 

UT-C4007 


"VR"15+50 

Veterans Blvd and Golden State Blvd 

1A 

1 

2 


Transmission-OH Power 

230KV 

PG&E 

UT-C4028 

2 

V113+00 

Veterans Blvd and Golden State Blvd 

1A 












2 

1 


Gas - Transmission 


PG&E 

Page 6 of 25 


2386+00 

Ave 12 

1 

2 

2 


Gas - Transmission 


PG&E 




Ave 9 


2 

3 


Gas - Transmission 


PG&E 




Between Ave 7 and North of Herndon 


2 

4 


Gas - Transmission 

12" 

PG&E 

UT-C4000 

2 

G107-r00 toG110-r00 

Herndon Ave and Golden State Blvd 

1A 

2 

5 


Gas-Transmission 

16" 

PG&E 

UT-C4041 

3 

S10902-r00 

Belmont Ave and Weber Ave 

1A 

2 

5 


Gas-Transmission 

16" 

PG&E 

UT-C4041 

6 

S10902-r00 toS10905-r00 

Belmont Ave and Weber Ave 

1A 

2 

5 


Gas-Transmission 

16" 

PG&E 

UT-C4051 

2 


Belmont Ave and Arthur 


2 

5 


Gas-Transmission 

16" 

PG&E 

UT-C4051 

6 


Wesley Ave and Franklin Ave 


2 

5 


Gas-Transmission 

16" 

PG&E 

UT-C4042 

9 

S10916-r00 

Belmont Ave and Weber Ave 

1A 

2 

6 


Gas - Transmission 

12" 

PG&E 

UT-C4053 

3 


G St and DIvisadero St 

1A 

2 

7 


Gas - Transmission 

12" 

PG&E 

UT-C4044 

5 


H St and DIvisadero St 

IB 

2 

8 


Gas - Transmission 

16" 

PG&E 

UT-C4056 

6 

S11002-r00 

Tulare St and G St 

IB 

2 

9 


Gas - Transmission 

18" 

PG&E 

UT-C4057 

16 

S11015-r00 toS11030-r00 

G St and Ventura St 

IB 












5 

1 


Gas-Transmission 

16" 

PG&E 

UT-C4070 

3 

S11180-r00 toS11195-r00 

North Ave and Cedar Ave 

1C 












3 

1 


Overhead 45 

12KV 

PG&E 



4220+00 

Raymond Rd 

1 

3 

2 


Overhead 50 60 

12KV 

PG&E 



North of Hwy 145 

HWY 145 

1 

3 

3 


Overhead 35 40 

12KV 

PG&E 



Watson Culdesac 

Watson 

1 

3 

4 


Overhead 40 

12KV 

PG&E 



Rd 29 and Ave 15 1/2 crossing 

Rd 29 

1 

3 

5 


Overhead 40 45 

12KV 

PG&E 



4130+00 

Ave 15 

1 

3 

6 


Overhead 35 40 

12KV 

PG&E 



4000+00 

Ave 13 

1 

3 

7 


OverheadSO 80 

12KV 

PG&E 



3940+00 

Ave 12 

1 

3 

8 


Overhead 40 

12KV 

PG&E 



3800+00 

Ave 10 

1 

3 

9 


Overhead 40 

12KV 

PG&E 



3740+00 

Ave 9 

1 

3 

10 


Overhead 40 45 

12KV 

PG&E 



North of Ave 8 

Ave 8 

1 

3 

11 


Overhead Electric 40' 

12KV 

PG&E 



At Ave 8 

Ave 8 

1 

3 

12 


Overhead Electric-60-80' 

12KV 

PG&E 



South of Ave 8 

Ave 8 

1 

3 

13 


Overhead 


PG&E 




Rd 33 

1 

3 

14 


Overhead Electric 45 to 60' 

12KV 

PG&E 



South of Ave 7 

Ave 7 

1 

3 

15 


Overhead 

12KV 

PG&E 



North of River 

San Jouquin River 

1 

3 

16 


OH Power 

Unknown 

PG&E 

UT-C4000 

1 

G10U00 toG110-r00 

Herndon Ave and Golden State Blvd 

1A 

3 

17 


OH Power 

Unknown 

PG&E 

UT-C4001 

1 

G111+00 

Herndon Ave and Golden State Blvd 

1A 

3 

18 


OH Power 

Unknown 

PG&E 

UT-C4004 

1 

G155-r00 toG170-r00 

Veterans Blvd and Golden State Blvd 

1A 

3 

19 


OH Power 

Unknown 

PG&E 

UT-C4004 

2 

G162-r00 

Veterans Blvd and Golden State Blvd 

1A 

3 

20 


UG Power 

Unknown 

PG&E 

UT-C4007 

1 

S10549-r00 toS1055U00 

Veterans Blvd and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4007 

5 

S10552-r00 to S10555-r00 

Veterans Blvd and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4008 

3 

S10560-r00 toS10570-r00 

Carnegie Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4009 

4 

S10570-r00 toS10585-r00 

Barstow Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4010 

7 

S10586-r00 to S10590-r00 

Barstow Ave and Golden State Blvd 

1A 
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Construction Package No. 1 
Utility Conflict Summary 
PG&E 


Task Order No 

Sub Task No 

Owner No 

Facility 

Size 

Owner 

Drawing No 

Legend 

station Number 

Cross Street 

CP 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4011 

6 

SI 0608+00 to S10610+00 

Shaw Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4012 

8 

SI 0615+00 to SI 0620+00 

Shaw Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4013 

3 

SI 0630+00 to SI 0645+00 

Shaw Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4014 

5 

SI 0645+00 to SI 0660+00, GS285+00 to 
G301+00 

Santa Ana Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4015 

4 

SI 0660+00 to SI 0675+00, GS300+00 to 
GS316+00 

Santa Ana Ave and Golden State Blvd 

1A 

3 

21 


UG Power 

Unknown 

PG&E 

UT-C4015 

9 

SI 0673+00, GS314+00 

Santa Ana Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4016 

4 

SI 0676+00, GS317+00 

RIchert Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4030 

1 

Cl 5+00 

Shaw Ave and Golden State Blvd 

1A 

3 

21 


OH Power 

Unknown 

PG&E 

UT-C4031 

1 

S70+00 to S80+00 

Shaw Ave and Golden State Blvd 

1A 

3 

22 


UG Power 

Unknown 

PG&E 

UT-C4016 

5 

SI 0675+00 to SI 0690+00, GS316+00 to 
GS331+00 

RIchert Ave and Golden State Blvd 

1A 

3 

22 


UG Power 

Unknown 

PG&E 

UT-C4017 

7 

S10695+00 to SI 700+00 

Ashlan Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4037 

2 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4037 

6 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4037 

9 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4037 

12 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4038 

2 

SI 0850+00 to SI 0865+00 

Pine Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4038 

5 

SI 0853+00 

Pine Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4038 

10 

SI 0858+00 

Pine Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4039 

1 

SI 0865+00 to SI 0874+00 

Olive Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4046 

7 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

3 

23 


OH Power 

Unknown 

PG&E 

UT-C4047 

5 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

3 

24 


OH Power 

Unknown 

PG&E 

UT-C4039 

4 

SI 0865+00 to SI 0880+00 

Olive Ave and Golden State Blvd 

1A 

3 

25 


OH Power 

Unknown 

PG&E 

UT-C4040 

2 

SI 0887+00 

Olive Ave and Golden State Blvd 

1A 

3 

25 


OH Power 

Unknown 

PG&E 

UT-C4049 

3 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

3 

26 


OH Power 

Unknown 

PG&E 

UT-C4041 

4 

SI 0895+00 to SI 0910+00 

Belmont Ave and Weber Ave 

1A 

3 

27 


OH Power 

Unknown 

PG&E 

UT-C4042 

6 

SI 0914+00 

Belmont Ave and Weber Ave 

1A 

3 

28 


OH Power 

Unknown 

PG&E 

UT-C4044 

7 

SI 0944+00 

G St and Divisadero St 

1A 

3 

29 


Power 

Unknown 

PG&E 

UT-C4045 

1 

SI 0957+00 

G St and Divisadero St 

1A 

3 

30 


OH Power 

Unknown 

PG&E 

UT-C4051 

1 

SI 0900+00 to SI 0925+00 

Belmont Ave and Weber Ave 

1A 

3 

31 


OH Power 

Unknown 

PG&E 

UT-C4052 

8 

SI 0900+00 to SI 0925+00 

Belmont Ave and Weber Ave 

1A 

3 

32 


Power 

Unknown 

PG&E 

UT-C4054 

5 

SI 0970+00 to SI 0985+00 

G St and Stanislaus St 

1B 

3 

33 


Power 

Unknown 

PG&E 

UT-C4054 

7 

SI 0970+00 to SI 0985+00 

G St and Stanislaus St 

1B 

3 

34 


OH Power 

Unknown 

PG&E 

UT-C4055 

5 

SI 0985+00 to S11000+00 

G St and Fresno St 

1B 

3 

35 


OH Power 

Unknown 

PG&E 

UT-C4055 

9 

SI 0985+00 to S11000+00 

G St and Fresno St 

1B 

3 

36 


OH Power 

Unknown 

PG&E 

UT-C4056 

5 

S11000+00 to S11015+00 

G St and Tulare St 

1B 

3 

36 


OH Power 

Unknown 

PG&E 

UT-C4056 

15 

S11000+00 to S11015+00 

G St and Tulare St 

1B 

3 

36 


OH Power 

Unknown 

PG&E 

UT-C4056 

18 

S11000+00 to S11015+00 

G St and Tulare St 

1B 

3 

37 


OH Power 

Unknown 

PG&E 

UT-C4057 

2 

S11015+00 to S11030+00 

G St and Ventura St 

1B 

3 

37 


OH Power 

Unknown 

PG&E 

UT-C4057 

11 

S11015+00 to S11030+00 

G St and Ventura St 

1B 

3 

38 


OH Power 

Unknown 

PG&E 

UT-C4059 

3 

S11005+00 to S11025+00 

H St and Ventura St 

1B 

3 

38 


OH Power 

Unknown 

PG&E 

UT-C4059 

7 

S11005+00 to S11025+00 

H St and Ventura St 

1B 

3 

38 


OH Power 

Unknown 

PG&E 

UT-C4059 

11 

S11005+00 to S11025+00 

H St and Ventura St 

1B 












6 

1 


OH Power 


PG&E 

UT-C4060 

4 

S11030+00 to S11045+00 

SR41 and G St 

1C 

6 

1 


OH Power 


PG&E 

UT-C4060 

6 

S11030+00 to S11045+00 

SR41 and G St 

1C 

6 

2 


OH Power 


PG&E 

UT-C4061 

6 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

6 

2 


OH Power 


PG&E 

UT-C4061 

10 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 
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Construction Package No. 1 
Utility Conflict Summary 
PG&E 


Task Order No 

Sub Task No 

Owner No 

Facility 

Size 

Owner 

Drawing No 

Legend 

station Number 

Cross Street 

CP 

6 

2 


OH Power 


PG&E 

UT-C4062 

14 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

6 

2 


OH Power 


PG&E 

UT-C4062 

18 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

6 

2 


OH Power 


PG&E 

UT-C4062 

21 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

6 

3 


OH Power 


PG&E 

UT-C4063 

2 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

6 

4 


OH Power 


PG&E 

UT-C4063 

14 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

6 

4 


OH Power 


PG&E 

UT-C4063 

27 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

6 

4 


OH Power 


PG&E 

UT-C4064 

5 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

6 

4 


OH Power 


PG&E 

UT-C4081 

2 

S11075+00 to 11105+00 

Church Ave and Railroad Ave 

1C 

6 

4 


OH Power 


PG&E 

UT-C4081 

4 

S11075+00 to 11105+00 

Church Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4065 

8 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4066 

2 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4066 

10 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4066 

12 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4066 

15 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4066 

17 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4066 

19 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

6 

5 


OH Power 


PG&E 

UT-C4067 

2 

S11135+00 toS11150+00 

Orange Ave and Golden State Blvd 

1C 

6 

6 


OH Power 


PG&E 

UT-C4066 

22 

S11120+00 to S11135+00 

Jensen Ave and Golden State Blvd 

1C 

6 

6 


OH Power 


PG&E 

UT-C4067 

6 

S11135+00 to S11150+00 

Orange Ave and Golden State Blvd 

1C 

6 

6 


OH Power 


PG&E 

UT-C4068 

1 

S11150+00 to S11165+00 

Golden State Blvd and Cedar Ave 

1C 

6 

6 


OH Power 


PG&E 

UT-C4068 

8 

S11150+00 to S11165+00 

Golden State Blvd and Cedar Ave 

1C 

6 

6 


OH Power 


PG&E 

UT-C4069 

1 

S11165+00 toS11180+00 

Hardy Ave and Cedar Ave 

1C 

6 

6 


OH Power 


PG&E 

UT-C4070 

5 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

6 

6 


OH Power 


PG&E 

UT-C4070 

8 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

6 

7 


OH Power 


PG&E 

UT-C4069 

4 

S11165+00 to S11180+00 

Hardy Ave and Cedar Ave 

1C 

6 

8 


OH Power 


PG&E 

UT-C4071 

2 

S11195+00 to S11210+00 

Muscat Ave and Cedar Ave 

1C 

6 

9 


OH Power 


PG&E 

UT-C4072 

1 

S11210+00 to S11225+00 

Muscat Ave and Cedar Ave 

1C 

6 

10 


OH Power 


PG&E 

UT-C4072 

5 

S11210+00 to S11225+00 

Muscat Ave and Cedar Ave 

1C 

6 

11 


OH Power 


PG&E 

UT-C4073 

1 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

6 

12 


OH Power 


PG&E 

UT-C4073 

3 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

1C 

6 

13 


OH Power 


PG&E 

UT-C4075 

2 

S11255+00 to S11270+00 

Malaga Ave and Cedar Ave 

1C 

6 

13 


OH Power 


PG&E 

UT-C4075 

3 

S11255+00 to S11270+00 

Malaga Ave and Cedar Ave 

1C 

6 

14 


OH Power 


PG&E 

UT-C4077 

1 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 

6 

14 


OH Power 


PG&E 

UT-C4077 

2 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 

6 

14 


OH Power 


PG&E 

UT-C4087 

2 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 

6 

14 


OH Power 


PG&E 

UT-C4087 

3 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 












4 

1 


Gas 

2" 

PG&E 

UT-C4001 

2 

G110+00 to G120+00 

Herndon Ave and Golden State Blvd 

1A 

4 

1 


Gas 

4" 

PG&E 

UT-C4001 

9 

G110+00 to G120+00 

Herndon Ave and Golden State Blvd 

1A 

4 

2 


Gas 

4" 

PG&E 

UT-C4008 

4 

SI 0559+00 to S10570+00 

Carnegie Ave and Golden State Blvd 

1A 

4 

2 


Gas 

4" 

PG&E 

UT-C4009 

3 

SI 0570+00 to S10585+00 

Barstow Ave and Golden State Blvd 

1A 

4 

2 


Gas 

4" 

PG&E 

UT-C4010 

6 

SI 0585+00 to SI 0600+00 

Barstow Ave and Golden State Blvd 

1A 

4 

2 


Gas 

4" 

PG&E 

UT-C4011 

5 

SI 0600+00 to S10615+00 

Shaw Ave and Golden State Blvd 

1A 

4 

2 


Gas 

2" 

PG&E 

UT-C4011 

7 

SI 0600+00 to S10615+00 

Shaw Ave and Golden State Blvd 

1A 

4 

3 


Gas 

3" 

PG&E 

UT-C4015 

5 

S10660+00 to SI 0675+00, GS300+00 to 
GS316+00 

Santa Ana Ave and Golden State Blvd 

1A 

4 

3 


Gas 

3" 

PG&E 

UT-C4016 

7 

S10675+00 to SI 0690+00, GS316+00 to 
GS331+00 

Richert Ave and Golden State Blvd 

1A 

4 

3 


Gas 

2" 

PG&E 

UT-C4016 

9 

S10675+00 to SI 0690+00, GS316+00 to 
GS331+00 

Richert Ave and Golden State Blvd 

1A 
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Construction Package No. 1 
Utility Conflict Summary 
PG&E 


Task Order No 

Sub Task No 

Owner No 

Facility 

Size 

Owner 

Drawing No 

Legend 

station Number 

Cross Street 

CP 

4 

3 


Gas 

3" 

PG&E 

UT-C4017 

5 

SI 0690+00 to SI 0698+00, GS331+00 to 
GS338+00 

Ashlan Ave and Golden State Blvd 

1A 

4 

3 


Gas 

4" 

PG&E 

UT-C4017 

6 

SI 0696+00, GS336+00 

Ashlan Ave and Golden State Blvd 

1A 

4 

4 


Gas 

6" 

PG&E 

UT-C4030 

7 

Cl 6+00, S53+00 to S57+00 

Shaw Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4036 

3 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4037 

8 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4037 

18 

SI 0834+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4037 

19 

SI 0847+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4038 

3 

SI 0850+00 to SI 0852+00 

Pine Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4038 

6 

SI 0854+00 

Pine Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4046 

1 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4046 

2 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

5 


Gas 

4" 

PG&E 

UT-C4047 

3 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State Blvd 

1A 

4 

6 


Gas 

3" 

PG&E 

UT-C4039 

11 

SI 0876+00 

Olive Ave and Golden State Blvd 

1A 

4 

6 


Gas 

2" 

PG&E 

UT-C4048 

3 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

4 

6 


Gas 

3" 

PG&E 

UT-C4049 

2 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

4 

6 


Gas 

3" 

PG&E 

UT-C4049 

6 

SI 0865+00 to SI 0890+00 

Olive Ave and Golden State Blvd 

1A 

4 

7 


Gas 

8" 

PG&E 

UT-C4042 

7 

SI 0914+00 

Belmont Ave and Weber Ave 

1A 

4 

7 


Gas 

12" 

PG&E 

UT-C4042 

8 

SI 0914+00 

Belmont Ave and Weber Ave 

1A 

4 

7 


Gas 

2" 

PG&E 

UT-C4042 

14 

SI 0914+00 to S10916+00 

Belmont Ave and Weber Ave 

1A 

4 

7 


Gas 

12” 

PG&E 

UT-C4042 

15 

SI 0914+00 to S10916+00 

Belmont Ave and Weber Ave 

1A 

4 

7 


Gas 

12” 

PG&E 

UT-C4052 

4 

SI 0900+00 to S10925+00 

Belmont Ave and Weber Ave 

1A 

4 

7 


Gas 

3" 

PG&E 

UT-C4052 

9 

SI 0900+00 to S10925+00 

Belmont Ave and Weber Ave 

1A 

4 

8 


Gas 

12" 

PG&E 

UT-C4043 

7 

SI 0936+00 

H St and SR 180 

1A 

4 

8 


Gas 

12” 

PG&E 

UT-C4053 

3 

SI 0925+00 to S10950+00 

G St and Dlvisadero St 

1A 

4 

9 


Gas 

6" 

PG&E 

UT-C4045 

2 

SI 0957+00 

H St and Dlvisadero St 

1A 

4 

10 


Gas 

6" 

PG&E 

UT-C4054 

1 

SI 0970+00 to S10985+00 

G St and Stanislaus St 

1B 

4 

11 


Gas 

6" 

PG&E 

UT-C4056 

7 

S11000+00 to S11015+00 

G St and Tulare St 

1B 

4 

12 


Gas 

4" 

PG&E 

UT-C4057 

1 

S11015+00 toS11030+00 

G St and Ventura St 

1B 

4 

12 


Gas 

6" 

PG&E 

UT-C4057 

6 

S11015+00 to S11030+00 

G St and Ventura St 

1B 

4 

12 


Gas 

4" 

PG&E 

UT-C4057 

9 

S11015+00 to S11030+00 

G St and Ventura St 

1B 

4 

13 


Gas 

6" 

PG&E 

UT-C4058 

1 

S11000+00 to S11010+00 

H St and Tulare St 

1B 

4 

14 


Gas 

6" 

PG&E 

UT-C4059 

5 

S11005+00 to S11025+00 

H St and Ventura St 

1B 

4 

14 


Gas 

8" 

PG&E 

UT-C4059 

13 

S11005+00 to S11025+00 

H St and Ventura St 

1B 












7 

1 


Gas 

6" 

PG&E 

UT-C4060 

3 

S11030+00 to S11045+00 

SR 41 and G St 

1C 

7 

2 


Gas 

6” 

PG&E 

UT-C4061 

5 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

7 

2 


Gas 

3/4" 

PG&E 

UT-C4061 

13 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

7 

2 


Gas 

3/4" 

PG&E 

UT-C4061 

14 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

7 

2 


Gas 

1/2" 

PG&E 

UT-C4061 

15 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

7 

2 


Gas 

1 1/4" 

PG&E 

UT-C4061 

16 

S11045+00 to S11060+00 

California Ave and Railroad Ave 

1C 

7 

2 


Gas 

1 1/4" 

PG&E 

UT-C4062 

1 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

1" 

PG&E 

UT-C4062 

6 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

1" 

PG&E 

UT-C4062 

7 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

1" 

PG&E 

UT-C4062 

8 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

2" 

PG&E 

UT-C4062 

9 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

2" 

PG&E 

UT-C4062 

16 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

1" 

PG&E 

UT-C4062 

22 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

7 

2 


Gas 

3/4" 

PG&E 

UT-C4063 

5 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 

1C 
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Construction Package No. 1 
Utility Conflict Summary 
PG&E 


Task Order No 

Sub Task No 

Owner No 

Facility 

Size 

Owner 



station Number 

Cross Street 

Eil 

7 

2 


Gas 

3/4" 

PG&E 

UT-C4063 

6 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 

1 1C I 

7 

2 


Gas 

1/2" 

PG&E 

UT-C4063 

7 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 

mm 

7 

2 


Gas 

3/4" 

PG&E 

UT-C4063 

8 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 

\ 1C I 

7 

2 


Gas 

3/4" 

PG&E 

UT-C4063 

9 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 


7 

3 


Gas 

6" 

PG&E 

UT-C4063 

17 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 

1 1C I 

7 

3 


Gas 

2" 

PG&E 

UT-C4063 

21 

S11080+00 to S11090+00 

Church Ave and Railroad Ave 

mm 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4064 

1 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

2" 

PG&E 

UT-C4064 

2 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

mm 

7 

3 


Gas 

1" 

PG&E 

UT-C4064 

6 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4064 

12 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

mm 

7 

3 


Gas 

2" 

PG&E 

UT-C4064 

13 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4064 

14 

S11090+00 to S11105+00 

East Ave and Railroad Ave 


7 

3 


Gas 

2 

PG&E 

UT-C4065 

3 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

I 1C I 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4065 

4 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4065 

6 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

2" 

PG&E 

UT-C4065 

7 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4065 

9 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

2" 

PG&E 

UT-C4065 

10 

S11105+00 to S11120+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4066 

1 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

2" 

PG&E 

UT-C4066 

3 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

6" 

PG&E 

UT-C4066 

4 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

10" 

PG&E 

UT-C4066 

5 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

6" 

PG&E 

UT-C4066 

7 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

7 

3 


Gas 

1/2" 

PG&E 

UT-C4066 

9 

S11123+00 


1C 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4066 

11 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

7 

3 


Gas 

1" 

PG&E 

UT-C4066 

13 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

1" 

PG&E 

UT-C4066 

14 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

\ 1C I 

7 

3 


Gas 

3/4" 

PG&E 

UT-C4066 

18 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 


7 

3 


Gas 

4" 

PG&E 

UT-C4066 

21 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

I 1C I 

7 

3 


Gas 

2" 

PG&E 

UT-C4066 

23 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

mm 

7 

3 


Gas 

4" 

PG&E 

UT-C4067 

1 

S11135+00 to S11150+00 

Orange Ave and Golden State Blvd 

\ 1C I 

7 

3 


Gas 

1" 

PG&E 

UT-C4067 

5 

S11135+00 to S11150+00 

Orange Ave and Golden State Blvd 

mm 

7 

3 


Gas 

6" 

PG&E 

UT-C4081 

7 

S11075+00 to S11105+00 

Church Ave and Railroad Ave 

\ 1C I 

7 

4 


Gas 

2" 

PG&E 

UT-C4069 

5 

S11165+00 to S11180+00 

Hardy Ave and Cedar Ave 

mm 

7 

5 


Gas 

4" 

PG&E 

UT-C4070 

1 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

\ 1C I 

7 

6 


Gas 

4" 

PG&E 

UT-C4072 

2 

S11210+00 to S11225+00 

Muscat Ave and Cedar Ave 


7 

7 


Gas 

4" 

PG&E 

UT-C4086 

4 

S11225+00 to S11240+00 

Central Ave and Cedar Ave 

I 1C I 
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Construction Package No. 1 
Utility Conflict Summary 
Time Warner 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

1 

Fiber Optic 

N/A 

TW Telecom 

CT0020-A, CT0021 - 
A, CT0022-A 


2170+00 

Avenue 15 1/2 

1A 

1 

2 

Fiber Optic 

N/A 

TW Telecom 

CT0010-A, CT0011- 
A, CT0012-A 


1335+00 

Avenue 12 

1A 

1 

3 

Pian Check / Inspection 
Fees 
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Construction Package No. 1 
Utility Conflict Summary 
Unknown 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 

Legend 

Station Number 

Cross Street 

CP 

1 

1 

OH Telecom 


Uknown 

2 of 25 


2130+50 

SR 145 

1 

1 

2 

OH TV 


Uknown 

2 of 25 


2135+00 

Watson St 

1 

1 

3 

OH Telecom 


Uknown 

2 of 25 


2167+00 

Ave 15 1/2 

1 

1 

4 

OH TV 


Uknown 

2 of 25 


2168+00 

Road 29 and Ave 15 1/2 

1 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4036 

1 

SI 0820+00 to SI 0835+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4037 

4 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4038 

4 

SI 0850+00 to SI 0865+00 

Pine Ave and Golden State Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4039 

3 

SI 0865+00 to SI 0880+00 

Olive Ave and Golden State Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4040 

1 

SI 0880+00 to 10895+00 

Olive Ave and Golden State Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4041 

1 

SI 0895+00 to SI 0910+00 

Belmont Ave and Golden State Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4042 

5 

SI 0913+00 

Belmont Ave and Golden State Blvd 

1A 

1 

5 

OH Telecom 

N/A 

Uknown 

UT-C4042 

11 

SI 0910+00 to SI 0921+00 

Belmont Ave and Golden State Blvd 

1A 

1 

6 

OH Telecom 

N/A 

Uknown 

UT-C4037 

3 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

6 

OH Telecom 

N/A 

Uknown 

UT-C4037 

7 

SI 0834+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

6 

OH Telecom 

N/A 

Uknown 

UT-C4038 

1 

SI 0850+00 to SI 0865+00 

Pine Ave and Golden State Blvd 

1A 

1 

6 

OH Telecom 

N/A 

Uknown 

UT-C4039 

2 

SI 0865+00 to SI 0874+00 

Olive Ave and Golden State Blvd 

1A 

1 

6 

OH Telecom 

N/A 

Uknown 

UT-C4046 

6 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

6 

OH Telecom 

N/A 

Uknown 

UT-C4047 

6 

SI 0835+00 to SI 0850+00 

Mckinley Ave and Golden State 
Blvd 

1A 

1 

7 

OH Telecom 

N/A 

Uknown 

UT-C4052 

7 

SI 0900+00 to SI 0925+00 

Belmont Ave and Golden State Blvd 

1A 

1 

8 

OH Telecom 

N/A 

Uknown 

UT-C4055 

7 

SI 0985+00 to S11000+00 

G St. and Fresno St 

IB 

1 

9 

OH Telecom 

N/A 

Uknown 

UT-C4055 

8 

SI 0985+00 to S11000+00 

G St. and Fresno St 

IB 

1 

9 

OH Telecom 

N/A 

Uknown 

UT-C4056 

16 

S11000+00 to S11015+00 

G St and Tulare St 

IB 

1 

10 

Fiber Optic 

N/A 

Uknown 

UT-C4056 


S11000+00 

Tulare St and G St 

IB 

1 

11 

OH Telecom 

N/A 

Uknown 

UT-C4057 

10 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

12 

OH Telecom 

N/A 

Uknown 

UT-C4057 

13 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

12 

OH Telecom 

N/A 

Uknown 

UT-C4057 

17 

S11015+00 to S11030+00 

G St and Ventura St 

IB 

1 

13 

Plan Check / Inspection Fees 


Uknown 





1A/1B 











2 

1 

OH Telecom 

N/A 

Uknown 

UT-C4060 

5 

S11030+00 to S11045+00 

SR 41 and G St 

1C 

2 

2 

OH Telecom 

N/A 

Uknown 

UT-C4061 

7 

S11050+00 to S11060+00 

California Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4062 

19 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4062 

20 

S11060+00 to S11075+00 

Florence Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4063 

1 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4063 

4 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4063 

13 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4063 

15 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4063 

25 

S11075+00 to S11090+00 

Church Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4064 

4 

S11090+00 to S11105+00 

East Ave and Railroad Ave 

1C 

2 

3 

OH Telecom 

N/A 

Uknown 

UT-C4081 

3 

S11075+00 to S11105+00 

Church Ave and Railroad Ave 

1C 

2 

4 

OH Telecom 

N/A 

Uknown 

UC-C4067 

3 

S11135+00 to S11150+00 

Orange Ave and Golden State Blvd 

1C 
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Construction Package No. 1 
Utility Conflict Summary 
Unknown 


Task Order No 

Sub Task No 

Facility 

Size 

Owner 

Drawing No 


Station Number 

Cross Street 

CP 

2 

4 

OH Telecom 

N/A 

Uknown 

UC-C4067 

4 

Sill35+00 to S11150+00 

Orange Ave and Golden State Blvd 

1C 

2 

4 

OH Telecom 

N/A 

Uknown 

UT-C4066 

16 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

2 

4 

OH Telecom 

N/A 

Uknown 

UT-C4066 

20 

S11120+00 to S11135+00 

Jensen Ave and Railroad Ave 

1C 

2 

5 

OH Telecom 

N/A 

Uknown 

UT-C4070 

7 

S11180+00 to S11195+00 

North Ave and Cedar Ave 

1C 

2 

6 

OH Telecom 

N/A 

Uknown 

UT-C4075 

4 

S11255+00 to S11270+00 

Malaga Ave and Cedar Ave 

1C 

2 

7 

OH Telecom 

N/A 

Uknown 

UT-C4077 

2 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 

2 

7 

OH Telecom 

N/A 

Uknown 

UT-C4087 

1 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 

2 

7 

OH Telecom 

N/A 

Uknown 

UT-C4088 

2 

S11285+00 to S11300+00 

American Ave and Cedar Ave 

1C 

2 

8 

Fiber Optic 

N/A 

Uknown 

UT-C4063/UT-C4064/UT- 

C4065 


S11088+00 

Church Ave and Railroad Ave 

1C 

2 

9 



Uknown 





1C 
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California High-Speed Train Project 


RFPNo.: HSR 11-16 


3 Chevron Environmental Management Company 

• Task Order No. 1 

• Letter dated August 31, 2011 from Chevron Environmental Management Company to 
the Authority regarding comments on the Draft EIR/EIS California High-Speed Rail 
Segment: Merced to Eresno Segment and Chevron's Historical Pipeline Portfolio, 
Bakersfield to Richmond. 

4 City of Fresno 

• Task Order No. 1 (Sewer) 

• Task Order No. 2 (Water) 

• Task Order No. 3 (Tiber) 

• Task Order No. 4 (Roads) 

• Task Order No. 5 (Sewer) 

• Task Order No. 6 (Water) 

• Task Order No. 7 (Roads) 

• Master Eee Schedule Public Utilities 

• Master Pee Schedule Public Works 

• Letter dated December 18, 2012 from City of Eresno regarding sewer facilities from 41 to 
the South 

• Letter dated December 18, 2012 from City of Eresno regarding sewer facilities from 41 to 
the North 

5 Comcast Cable Communications, LLC 

• Task Order No. 1 

• Task Order No. 2 

• Plant Intersection Drawings 
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California High-Speed Train Project 


RFPNo.: HSR 11-16 


6 Fresno Metropolitan Flood Control District 

• Task Order No. 1 

• Task Order No. 2 

• Letter dated April 27, 2012 from Fresno Metropolitan Flood Control District for Section 
lA and IB 

• Letter dated April 27, 2012 from Fresno Metropolitan Flood Control District for Section 
lA and IB annotated by RCs 

• Letter dated September 25, 2012 from Fresno Metropolitan Flood Control District for 
Section 1C 

7 Fresno County 

• Task Order No. 1 

• Master Schedule of Fees 

8 Fresno Irrigation District 

• Task Order No. 1 (Segment lA and IB) 

• Task Order No. 2 (Segment 1C) 

• Letter dated May 16, 2012 from the Fresno Irrigation District regarding review of 30% 
High-Speed Rail Plans for Segment lA (Veteran's Boulevard to Stanislaus Street) 

• Letter dated May 17, 2012 from the Fresno Irrigation District regarding review of 15% 
High-Speed Rail Plans for Segment IB (Stanislaus to Santa Clara Streets) and Segment 
1C (Santa Clara Street to South of American Avenue) 

9 Kinder Morgan Energy Partners, L.P. 

• Task Order No. 1 

• Task Order No. 2 

• Letter dated June 15, 2012 from Kinder Morgan SFPP, L.P. regarding General Guidance 
for Design-build Candidates 

• Kinder Morgan CPI possible conflicts and marked up utility exhibit dated March 2012 
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California High-Speed Train Project 


RFPNo.: HSR 11-16 


10 Level 3 Communications, LLC 

• Task Order No. 1 (Fiber) 

• Bore Log at Dry Creek Canal 

• Marked up March 2012 Utility Exhibits 

11 Madera County 

• Task Order No. 1 (Roads) 

12 Madera Irrigation District 

• Task Order No. 1 

• Task Order Drawings 

13 tw telecom of California l.p. 

• Task Order No. 1 

• As-Built Madera Regen to Fresno Hub Drawing 

14 Unknown Entity 

• Task Order No. 1 

• Task Order No. 2 

• Utility Drawings 
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